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REPORT, 



To Hon. James H. Budd, Governor of the State of California : 

Dear Sib: In compliance with Sections 332 and 2537 of the Political 
Code, the Board of State Harbor Commissioners submit the following 
report of their transactions from the 1st of July, 1894, to the 30th of 
June, 1896, inclusive. 

The report gives an account of the moneys received and disbursed, 
stating specifically the source of receipts and the purposes for which the 
disbursements have been made. It also furnishes a description of the 
improvements already made, and the condition of the property under 
their charge, and the purposes and policy of the Board. 

J. J. KEEGAN, 
Secretary Board of State Harbor Commissioners. 
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The tabulated statements hereto annexed give a detailed statement of 
the receipts and disbursements: 



SUMMARY OP RECEIPTS AND DISBURSEMENTS. 



1894-95. 



1895-96. 



ToUl. 



Receipts. 

From dockage 

From tolls 

From wharfage _. . 

From rents oi wharves, seawall lots, special 
dock privileges, including reserving of 
berths, ferry slips, Belt Kailroad freight 
sheds and offices 

From sale of old material ...: 

From dredging 

From Fisherman's Wharf, exclusive of rents. . 

From miscellaneous, damages to property, etc.. 

From interest, costs, etc 

From Belt Kailroad, switching 

From Belt Railroad, sale of rails, fish-plates, 
and bolts 



1179,534 15 

186,468 83 

5,011 30 



189,153 24 

2,377 01 

790 00 

3,818 75 

9,341 68 

5 50 

10,118 75 



Total receipts I 

Amount drawn from San Francisco Harbor i 



Improvement Fund. 
Totals . 



1586,618 61 
.326,013 26 



Disbursements. 

Salaries of Commissioners, Secretaries, Engi- 
neers, Draughtsman, Attorney, Wharfingers, 
Collectors, Watchmen, and Clerks in Secre- 
tary's office 

Construction, including building of new 
wharves, slips, sheds, sewers, and roadways, 
maintenance and repairs of waterfront 
streets, old wharves, buildings, ferry depot 
foundation, roadway, and seawall 

Wharf cleaning -.. 

Dredging 

Seawall account 

General expenses, including office rent, fuel, 
stationery, printing, legal expenses, lighting 
wharves, overpaid revenue returned, and 
other incidental expenses 

Belt Railroad construction and maintenance.. 

Fire account 



Total disbursements 

Amount remitted to State Treasurer . 



$912.631 87 



1182,884 25 

192,423 07 

3,563 35 



195,010 05 
1,481 61 
1,257 75 
8,900 00 
1,073 66 



11,730 00 
5,934 25 



1362,418 40 

378,891 40 

8,574 65 



384,163 29 

3,808 62 

2,047 75 

7,718 76 

10,415 14 

550 

21,848 75 

5,934 25 



$599,207 89 
290,929 16 



$1,185,826 50 
616,942 42 



$890,137 05 



$1,802,768 92 



$88,312 36 



444,866 85 

23,011 8d 

79,664 43 

55 00 



26,360 32 

30,755 26 

4,827 05 



Totals . 



$697,358 14 
215,278 73 



$912,631 87 



$87,658 80 



390,935 35 
27,220 09 
56,639 02 



20,388 24 
15,189 01 
6,582 96 



$604,613 47 
285,523 58 



$890,137 05 



$175,971 15 



835.302 20 
60,231 97 

136.303 45 
55 00 



46,748 56 
45,944 27 
11,410 01 



$1,301,966 61 
500,802 31 



$1,802,768 92 



During the last two fiscal years there was collected the sum of $1,185,- 
826 50, and expended $1,301,966 61, exclusive of the money transferred 
by the Controller from the San Francisco Harbor Improvement Fund to 
the San Francisco Depot Sinking Fund. The money thus transferred 
by the authority of an Act approved March 17, 1891, amounts to $111,- 
144, which would bring the total expenditures to $1,413,110 61. 

The following shows the condition of the San Francisco Harbor 
Improvement Fund June 30, 1896: 



Amount in fund July 1, 1894 $309,729 04 

Amount remitted to June 30,1896 500,802 31 



- $810,531 35 
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Amount drawn out to June 80, 1896 (ordinary expendi- 
tures) ^ 1616,942 42 

Amount transferred to San Francisco Depot Sinking 
Fund by Controller - 111,144 00 

Amount in fund July 1, 1896 82,444 93 

$810,631 35 

The following shows the condition of the San Francisco Depot Sinking 

Fund June 30, 1896: 

Amount in fund July 1, 1894 $78,727 00 

Amount remitted to June* 30, 1896 111,144 00 

$189,871 00 

Amount drawn out to June 30, 1896 (purchase of 

United States bonds by Treasurer) $136,976 40 

Amount drawn out to June 30, 1896 (expenses by 

Treasurer) 303 95 

Amount in fund July 1, 1896 53,590 66 

$189,87100 

The following shows the condition of the San Francisco Depot Fund 

June 30, 1896: 

Amount in fund July 1, 1894 $607,126 00 

Amount drawn out to June 30, 1896 9,697 44 

Amount in fund July 1, 1896 $597,527 56 

The following shows the condition of the various funds in the State 
Treasury appertaining to the Board of State Harbor Commissioners: 

•San Francisco Harbor Improvement Fund $82,444 93 

San Francisco Depot Sinking Fund (bond account).. $136,976 40 
San Francisco Depot Sinking Fund (cash balance). _. 63,590 66 

189,567 06 

San Francisco Depot Fund 697,527 56 

$869,539 54 

San Francisco Depot Sinking Fund. 

The following is a synopsis of the statement furnished by State Treas- 
urer Rackliffe: v 

Total amount transferred from the San Francisco Harbor Im- 
provement Fund to the San Francisco Depot Sinking Fund .._ $189,871 00 
Interest on United States bonds purchased 6,400 00 

Total $196,271 00 

United States bonds purchased _ $120,000 00 

Premium paid on same 16,887 50 

Expenses entailed in purchase 303 95 

Interest accrued prior to purchase 88 90 

Interest paid on $600,000 San Francisco Depot bonds. 36,000 00 

Total 172,280 36 

On hand- 
Cash $22,990 66 

United States bonds 120,000 00 

Total $142,990 65 



BEPOST OF BOABD OF STATE HARBOR COMMISSIONERS. 



Drawn from 
State Tieas- 
nrer 









gs 



sss 



1 

C3Q 

« 
GQ 

ft 

ft 
125 

<1 

H 
Q 

O 

H 

H 
< 
H 

OQ 

> 
t— 1 
H 
<1 
P5 
-< 
P^ 

O 
Q 



Remit'd State 
Treasurer... 



CO CO o iO iO >i5 « o 00 o r4 c5 '^ <» lO CO "«< t* o> « T»« Fi -^jf as o6 ?© r-t K 

•©•i-lr^?5<N<Nr-l rl i-l(N C« CO (N C^ CM Ol ^ r-i Cl ?1 « ^ 5l CO CO CO 55 CO 51 (M « 



Miscellaneous. 



Constructing 
and Operat- 
ing Belt 
Railroad 



Purchase of 
Dredgers, 
Scows, and 
Repairs 






Seawall . 



11^ 






QoSSi!oocoSSoo>«oel5cJ«oo»oo>ooo 
« lO i» i> CO r^oo Oi^co ^^Tp i-H^c^3 Sc^oo ao25 






00 » Oi CO t* r-l 






iH«OCO»HC5obO^TfQ6oOC<ICSlT?«OTT't*Tl<l^C<ICOOO<*55c^O««r-lC< 



8SSJ?5S 

t^«o-^eo2J 

c<lO)eoao 

CO ooTio" 



COQo8»W?3t0040oSaic5'^S8'5'M8 

co^csTfTfjgjiH^eocoOtooiOOluOQOic 









ti«2^§ 


Buildin 
Wharve 
heads, e 
Founda 
Repairs 



I lOOCiiOCOOi 

t*go«DeOr-i«o->9<o:o5t>-i>'^o>»i504COo«>t*-H55^55 



g»iOlOiQr-IO>iCCO«0«0»OC 
iOOOO»Ot>t>-i6«Or-(t^r-lir 



^S;^S^S§i^ 



-Ir-I C^ (N CO 5j CM CO O 



Percenta e 
per Year.. 



(a gj ^ a^-^^t; 



Ml 



-Sua 

els a 



ScMOOiOOrHOTOSSo5cOt>«6o6oOO'^05I>05CMeOOOdiOiOiCMCOeOOTj(lO 



^OCMiOClt'QiOOeOiO'^C^iCCMCOOuOtOOSO'^CMOiOSOCOCiOiuOCOiOCO 
OOr-<'VOlOSt>-^«5l><OOr-IU'5QOt^«OiCt>-r-l«>eOr-ICMCKo?Oi?5cOQOlOTj<>Cr-l 

■n'C»r-ICOrHQ'tf«C^<PQOOOt>"OqO«OCMt^«OinCOi-('g*COrfeOCMC^OSOCMO»'^I> 
CMC055-TtiiJ5kOi000 050t^OCOt>QOOiOOOOr-li-lr-(?io5eOOO-^r-iCMCMCOCO 



I dec 



OOeO«Og5^0a>t*r-log»r-iOOt*«OOt^t»U5000C3r-IOC^t^iCi-fC«t^Tj<OOt^ 







. -.^OHC«<ci-4'»O«0t*Q0 
OpODODOOOOOOOOOOQOOOOOOQQO 




BEPOBT OF BOARD OF STATE HARBOB COHMISSIONEBS. 7 

The following is a table of the receipts and disbursements for the two 
fiscal years ending June 30, 1896, showing whence the revenue was 
derived, and the purposes for which it was expended: 



RECEIPTS AND DISBURSEMENTS FOR THE TWO FISCAL YEARS ENDING 

JUNE 30, 1896. 



Receipts. 



Section 1, Seawall Wharf 

Section 2, Seawall Wharf 

Section 3, Seawall Wharf 

Section 4, Seawall Wharf 

Fisherman's Wharf 

Union-Street Wharf 

Oreen-Street Wharf 

Vallelo-Street Wharf 

Broadway Wharf, No. 1 

Broadway Wharf, No. 2 

Pacific-Street Wharf 

Jackson-Street Wharf 

Washington-Street Wharf 

Ferries 

Mission-Street Wharf , 

Mission-Street Wharf, No. 2 , 

Howard-Street Wharf 

Howard-Street Wharf, No. 2 

Howard-Street Wharf, No. 3 

Folsom-Street Wharf 

Folsom-Street Wharf, No. 2 

Harrison-Street Wharf 

Steuart-Street Wharf 

Spear-Street Wharf 

Main-Street Wharf -., 

Beale-Street Wharf 

Fremont-Street Wharf 

Third-Street Wharf -.. 

Berry-Street Wharf 

Channel-Street Wharf 

Center-Street Wharf 

California Dry Dock 

Pacific Mail Steamship Co 

Southern Pacific Company (rent) 

Southern Pacific Conipany (tolls) 

United States Barge (jffice 

Space for scales 

China Basin 

Revenue from seawall lots 

Sale of old material (urgent repairs). 
Sale of old material (pile-driving) ... 
Sale of old material (Dredger No. 1) . 
Sale of old material (Dredger No. 2) . 

Dredging (Dredger No. 1) 

Dredging (Dredger No. 2) 

Central Basin 

Belt Railroad revenue - 

Suspense account 

Interest and costs 

Cousins Dry Dock Co 

Damages, sales, etc 



1894-95. 



18,222 23 

5,864 09 

14,651 11 

4,918 16 

4,617 75 

13,310 16 

16,862 61 

10,022 73 

14,277 96 

13,773 78 

17,171 48 

17,531 02 

16,928 72 

91,887 98 

13,471 36 

20,910 03 

8,930 03 

10,307 45 

8,002 10 

9,239 31 

13,541 80 

9,128 70 

9,687 49 

13,462 99 

16,040 72 

19,824 00 

4,044 60 

9,859 63 

12,999 46 

4,916 70 

3,777 60 

6,100 00 

21,600 00 

19,200 00 

54,422 12 

240 00 

1,185 00 



10,520 00 

2,070 81 

192 48 



113 72 
160 00 
630 00 
240 00 
24,518 76 



Amount drawn from San Francisco Harbor 
Improvement Fund 



Totals . 



5 50 
1,100 00 
9,336 58 



1586,618 61 
326,013 26 



1912,631 87 



1895-96. 



$8,081 71 

4,245 35 
11,681 41 

7,967 12 

4,469 00 
16,660 32 
17,000 99 
12,052 44 
16,554 15 
14,646 11 

1,610 38 
15,890 73 
17,139 14 
85,851 61 
13,700 22 
24,074 96 
10,689 68 

9,722 01 
11,024 47 

9,817 10 
22,763 55 
12,302 62 

9,709 76 
13,880 50 
14,410 35 
21,397 96 

7,237 26 

8,188 67 
13,211 28 

5,446 17 ! 

1,986 05 

6,600 00 ! 

21,600 00 

19,200 00 

55,136 29 

240 00 

960 00 

1,000 00 
11,313 50 

1,388 61 




350 00 
33,064 25 



2,700 00 I 
1,073 56 



ToUL 



$16,303 94 
10,109 44 
26,232 52 
12,875 28 
8,976 75 
29,970 48 
32,863 60 
22,075 17 

30.832 11 
28,418 89 
18,781 86 
33,421 76 
33,067 86 

177,739 59 

27,171 58 

44,984 98 

19,619 71 

20,029 46 

19,026 57 

19,056 41 

36,295 35 

21,431 32 

19,297 24 

27,343 49 

29,451 07 

41,221 95 

11,281 85 

18,048 20 

26,210 74 

10,361 87 

5,763 65 

12,700 00 

43,200 00 

38,400 00 

109,558 41 

480 00 

2,145 00 

1,000 00 

21.833 60 
3,459 42 

192 48 

27 35 

129 37 

1,417 76 

630 00 

590 00 

57,583 00 



5 50 
3,800 00 
10,410 14 



$599,207 89 
290,929 16 



$1,185,826 50 
616,942 42 



$890,137 05 ' $1,802,768 92 
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Rbceipts and Disbubsbmbnts fob Two Ybabs Ending Junb 30, 1806--€ontinued. 



Disbursements. 



1894-95. 



1896-96. 



Total. 



Salaries of Commiasioners, Secretaries, and 

Clerks 

Salaries of Chief Engineer and Assistants 

Salaries of Chief Wharfinger and Assistants.. 

Salary of Attorney 

Salaries of Wharfingers 

Salaries of Collectors 

Salaries of Watchmen 

Expense Account 

Urgent repairs _. 

Repairs (contract) 

Pile-driving 

Cleaning wharves ; 

Wharf offices and furniture ! 

Legal expenses 

Fire Account ' 

Dredger No. 1 _ ; 

Dredger No. 2 

Tug"Gov. Markham"-- 

Tug "Gov. Irwin" 

Construction Account 

Seawall Account 

Improving seawall lots 

Dockage refunded 

Tolls refunded 

Wharf age refunded 

Rent refunded 

Fisherman-s Wharf (expenses) 

Profit and Loss Account 

Belt Railroad construction 

Belt Railroad expense 

San Francisco Harbor Improvement Fund.. 

Closed accounts 

Damages, sales, etc 



Remitted to State Treasurer, account San Fran- 
cisco Harbor Improvement Fund 



$18,540 00 

8,076 60 

6,176 00 

2,400 00 

31,500 00 

19,071 00 

3,650 85 

17,961 44 

37,596 10 

156,858 15 

24,933 02 

23,011 88 

637 28 i 

6,042 20 i 

4,827 05 

19,026 98 

22,598 97 

11,708 47 

26,330 01 

224,979 68 

55 00 



265 65 
442 26 
61 90 
226 00 
106 25 



18,463 00 
12,292 26 



619 36 



$697,363 14 
215,278 73 



$912,631 87 



$20,390 00 

7.468 00 

4,875 00 

2,400 00 

28,969 36 

19,196 65 

4,369 80 

16,734 60 

47,084 22 

105,037 00 

24,606 91 

27,220 09 

940 21 

1,378 75 

6,582 96 

17,580 57 

13,794 89 

11,129 77 

14,133 79 

214,207 22 



284 52 

226 70 

43 00 

77 00 

60 00 



15,189 01 



643 46 



$604,613 47 
285,523 58 



$38,930 00 

15,633 60 

10,050 00 

4,800 00 

60,469 36 

38,267 66 

7,920 66 

34,696 04 

84,680 32 

281,895 16 

49,639 9a 

50,231 97 

1,677 49 

7,420 95 

11,410 01 

36,607 56 

36,393 86 

22,838 24 

40,463 80 

439,186 80 

65 00 



550 17 
668 95 
104 90 
302 00 
165 25 



18,463 00 
27,481 27 



1,262 81 



$890,137 05 



$1,301,966 61 
500,802 31 



$1,802,768 92 
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STATEMENT OF SAN FRANCISCO HARBOR IMPROVEMENT FUND FOR 
TWO FISCAL YEARS ENDING JUNE 30, 1896. 



1894— Aug.... 

Sept.... 

Oct..... 

Nov...- 

Dec 

1895-Jan.... 

Feb.... 

March. 

April -. 

May... 

June... 

July... 


Dr. 
To amount remitted by Commissioners for July.. 
To amount remitted by Commissioners for Aug.. 
To amount remitted by Commissioners for Sept. . 
To amount remitted by Commissioners for Oct. .. 
To amount remitted by Commissioners for Nov... 
To amount remitted by Commissioners for Dec... 
To amount remitted by Commissioners for Jan... 
To amount remitted by Commissioners for Feb... 
To amount remitted by Commissioners for Mar... 
To amount remitted by Commissioners for Apr... 
To amount remitted by Commissioners for May.. 
To amount remitted by Commissioners for June . 

To amount remitted by Commissioners for July.. 
To amount remitted by Commissioners for Aug. . 
To amount remitted by Commissioners for Sept. . 
To amount remitted by Commissioners for Oct. .. 
To amount remitted by Commissioners for Nov. . 
To amount remitted by Commissioners for Dec... 
To amount remitted by Commissioners for Jan... 
To amount remitted by Commissioners for Feb... 
To amount remitted by Commissioners for Mar. ,. 
To amount remitted by Commissioners for Apr... 
To amount remitted by Commissioners for Alay . 
To amount remitted by Commissioners for June. 

Total amount remitted .. _ . 


$19,219 97 
16,976 64 
20,666 11 
14,186 62 
21,129 30 
20,684 47 
19,614 81 
11,697 66 
13,291 20 
22,893 83 
18,161 74 
16,768 69 


$216,278 73 
285,523 68 


1895— Aug.... 

Sept.... 

Ocl.... 

Nov.... 

Dec 

1896-Jan. ... 

Feb.... 

March. 

April .. 

May... 

June... 

July... 


$23,469 33 
18,896 00 
23,376 06 
23,449 38 
26,784 08 
28,739 86 
21,781 09 
28,861 10 
23,076 99 
25,114 13 
20,986 12 
22,011 46 








$500,802 131 




Balance in S. F. Harbor Imp. F'd, July, 1894 .... 




309,729 04 












$810,53135 



San Fbancisco Habboe Impeovbmbnt Fund— Continued. 




Date. 



On Account of- 



Amount. 



1894. 


July 


6 


July 


19 


July 


19 


July 


26 


July 


26 


Aug. 


2 


Aug. 


2 


Aug. 


16 


Aug. 


23 


Aug. 


23 


Aug. 


30 


Sept. 


6 


Sept. 


6 


Sept 


6 


Sept. 


6 


Sept. 


13 


Sept 


13 


Sept. 


28 


Oct 


1 


Oct 


2 


Oct 


26 


Oct. 


25 


Nov. 


1 


Nov. 


1 



B. McMahon & Son...i 

William Deacon 

A. Page Brown 

S. E. SJade Lumber Co. 
S. E. Slade Lumber Co. 

S.F. Bridge Co 

A. Pa^e Brown 

Moynihan & Aitken .. 
Wood, Slade & Thayer 

Lumber Co 

Wood, Slade & Thayer 

Lumber Co 

Teredo Proof P le Co. 
J. D. Spreckels & Bros. 

Co 

S.F. Bridge Co 

Darby Laydon & Co. . . 

A. Page Brown 

Teredo Proof Pile Co.. 
Wood, Slade & Thayer 

Lumber Co 

Darby Laydon & Co. .. 

S.F. Bridge Co 

A. Page Brown 

Wood, Slade & Thayer 

Lumber Co 

Wood, Slade & Thayer 

Lumber Co 

S.F. Bridge Co 

A. Page Brown 



674 
675 
676 
677 
678 
679 
680 
681 



683 

684 



686 
688 
689 
690 

691 



694 



696 
697 



Car Ferry Slip No. 2 

Alterations tug "Gov. Irwin" 

Plans and specifications, ferry depot 

Lumber 

Piles 

Ferry foundation 

Architect fees _• 

Boiler for tug " Gov. Irwin " 

PUes 

Lumber 

Piles. 

Cement 

Ferry foundations 

Folsom-Street Pier No. 2 

Architect fees 

Piles 

Lumber 

Repairs to Foldom Pier No. 2 

Ferrjr foundation 

Architect fees 

Piles 

Lumber 

Ferry foundation 

Architect fees 



$7,791 88 

2.241 56 
6,250 00 

3.242 30 
1,046 01 

11,224 80 

187 08 

2,840 62 

631 96 

3,760 17 
3,499 88 

24,438 75 
20,656 12 

1,665 00 
344 27 

1,166 62 

2,679 65 

3,707 00 

12,430 12 

207 17 

1,697 77 

2,180 14 

18,024 75 

480 41 
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Or. San Francisco Harbob Impboyxmbnt Funi)— Continued. 




1894. 
Nov. 27 

Nov. 27 



Dec. 
Dec. 
Dec. 



Dec. 11 

Dec. 11 

Dec. 13 

Dec. 20 

Dec. 20 

Dec. 20 

Dec. 20 

Dec. 27 

1895. 

Jan. 3 

Jan. 3 

Jan. 12 

Jan. 17 

Jan. 22 

Jan. 22 

Feb. 6 

Feb. 6 



Feb. 
Feb. 



Feb. 14 
Feb. 19 



Feb. 21 

Feb. 21 

Feb. 26 

Mar. 5 

Mar. 5 

Mar. 6 

Mar. 7 



Mar. 7 
Mar. 7 
Mar. 21 
Mar. 21 
Mar. 26 
Mar. 26 
April 4 
April 4 
April 4 
April 23 
April 23 
April 26 
April 30 
May 2 
May 21 
May 21 
May 23 
May 23 
May 23 
May 23 
May 28 
June 4 
June 4 
June 4 
June 4 
June 11 
June 11 



Wood, Blade & Thayer 
Lumber Co 

Wood, Slade & Thayer 
Lumber Co 

Moynihan & Aitken .. 

S. F. Bridge Co 

A. Page Brown 

Atlas Iron Works 

William Deacon 

J. D. Spreckels & Bros. 
Co 

S.E. Slade 

S.E. Slade 

Wood, Slade & Thayer 
Lumber Co 

City Street Improve- 
ment Co 

F. A Williams 



701 
702 
703 
704 
706 
706 

707 
708 
709 

710 

712 
713 



Piles- 
Boiler tug "Gov. Irwin" 

Ferry foundation 

Architect fees 

Hydraulic hoist, Slip No. 6 . .. 
Alteration tug " Gov. Irwin ". 

Cement for ferry foundation.. 

Piles 

Lumber 



S.F. Bridge Co.... 
A. Page Brown . . . 

F. A.Williams 

Atlas Iron Works . 

S.E. Slade 

S.E. Slade ' 

Darby Laydon & Co. . . | 
Darby Laydon & Co. ..' 

S. F. Bridge Co i 

A. Page Brown ; 

City Street Improve- , 

ment Co 

City Street Improve- 1 

ment Co 

S. E. Slade Lumber Co. ' 
S. E. Slade Lumber Co. 

Randell Hunt i 

Darby Laydon <fe Co ., 
Darby Laydon & Co. .. 
Teredo Proof Pile Co.. 
City Street Improve- ; 

ment Co > 

S. F. Bridge Co 

A.Page Brown ' 

S. E. Slade Lumber Co. 
S. E. SladeLumber Co. I 

Kandell Hunt 

Darby Laydon & Co. — > 

S. F. Bridge Co 

A. Page Brown 

Darby Laydon & Co ...i 
S. E. Slade Lumber Co. i 
S. E. Slade Lumber Co. ' 
Teredo Proof Pile Co.., 

Randell Hunt | 

S. F. Bridge Co i 

Teredo Proof Pile Co.. I 
ParaflSne Paint Co. ... 
S. E. Slade Lumber Co. i 
S. E. Slade Lumber Co. ! 
Healy,Tibbitts&Co..; 
Vulcan Iron Works ...i 
Teredo Proof Pile Co. ' 

S.F. Bridge Co 

Teredo Proof Pile Co.. 
Paraffine Paint Co. ... j 
Darby Laydon & Co... 
Healy, Tibbitts & Co. . . 
Darby Laydon & Co.... 



Lumber 

Paving 

Freight shed on Seawall Lot No. 8.. 



Ferrjr foundation 

Architect fees 

Freight shed on Seawall Lot No. 8.. 

Hydraulic hoist, Slip No. 6 

Piles 

719 I Lumber 

720 Dry dock at Spear-Street Wharf . . . . 
Repiling Fremont Street and mak- 
ing dry dock slips 

Ferry foundation 

Architect fees 



714 

716 
716 
717 
718 



721 



722 
723 



724 I Paving and bituminous rock in 

I front slips 2 and 3 ' 

725 I Bituminous rock pavement, ferry , 
foundation 

Piles ' 

Lumber 

Car Ferry Slip No. 1 

Dry dock. Spear Street 

730 I Fremont-Street pier 

731 Piles ..; 



726 

727 
728 
729 



732 
733 
734 
735 
736 
737 
738 
739 
740 
741 
742 



Paving Seawall Lot No. 8. 

Ferry foundation 

Architect fees 

Piles 

Lumber 

Car Ferry Slip No. 1 

Spear-Street dry dock 

Fbttj foundation 

Architect fees 

Fremont-Street pier 

Lumber 



743 I Piles 



744 

746 
748 
747 
748 
749 
750 
751 
752 
763 
754 
755 
756 
757 
758 
769 



Piles 

Car Ferry Slip No. 1 

Ferry foundation 

Piles 

Coating piles 

Lumber 

Piles 

Clay-Street Pier No. 1 

Hydraulic hoist. Slip No. 3 

Piles 

Ferry foundation 

Piles ,-. 

Coating piles 

Bulkhead, Beale and Fremont Sts.. 

Repairs, Broadway No. 1 

Coal platform 



12,738 87 

2,496 64 
2,360 38 
3,928 01 
66 47 
1,237 50 
1,743 44 

7,980 00 
1,337 96 
1,846 05 

1,071 96 

2,250 00 
2,897 77 

3,875 11 
64 69 
1,396 23 
412 60 
1,907 77 
1,411 08 
1,371 90 

4,076 26 

5,071 18 

84 62 



2,367 79 

2,437 76 
1,813 77 
2,686 62 
2,832 00 
1,714 87 
1,443 76 
6,032 40 

1,618 96 
4,861 12 
81 02 
1,968 07 
1,923 37 
3,168 75 
6,855 99 

11,981 95 
4ia70 
5,967 81 
2,646 87 
2,323 61 
3,591 00 
2,889 26 

12,667 46 
5,347 60 
1,661 15 
4.048 67 
4,499 94 
1,364 65 
1,094 40 
2,208 00 

11,628 89 

6,016 00 

1,939 92 

261 25 

766 71 

1,027 00 
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Date. 



1896. 
June 17 
June 20 
June 26 
June 26 
June 26 



Order. 



No. 



On Account of- 



Amount. 



1S94. 



Aug. 
Aug. 
Aug. 
Aug. 
Aug. 

Aug. 
Aug. 



Sept. 17 

1896. 
Mar. 25 
April 1 

1895. 



July 


2 


July 


10 


July 


23 


July 


23 


July 


23 


July 


25 


July 


26 


July 


25 


Aug. 


1 


Aug. 


6 


Aug. 


13 


Aug. 


27 


Aug. 


27 


Aug. 


27 


Aug. 


29 


Sept. 


3 


Sept. 


12 


Sept. 


12 


Sept. 


18 


Sept. 


18 


Sept. 


18 


Sept. 


18 


Sept. 


18 


Sept. 


26 



Sept. 

Sept. 

Oct. 

Oct. 

Oct. 

Oct. 

Oct. 

Oct. 

Oct. 

Oct. 

Oct. 

Nov. 

Nov. 

Nov. 

Nov. 

Dec. 

Dec. 

Dec. 

Dec. 



Vulcan Iron Works. .. 

S.F. Bridge Co 

Paraffine Faint Co. ... 
8. £. Slade Lumber Co. 
S. E. Slade Lumber Co. 



760 
761 
762 
763 
764 



The following warrants, 

against the San Fran 

State Controller: 

S. F. Chronicle 

S. F. Bulletin 

Oakland Enquirer 

L. A. Times- Mirror Co. 

L. A. Evening Ex- 
press Co 

Sacramento Pub. Co... 

James McClatchy & 
Co., Sacramento 

Oakland Tribune 



Cisco 

1104 
1105 
1106 
1107 

1108 
1109 



1110 
2461 



James A. Johnson . 
John B. Mhoon ... 



S.F. Bridge Co 

Healy,Tibbitts&Co.._ 
Darby Lay don & Co... 
S. E. Slade Lumber Co. 
S.E. Slade Lumber Co. 

Pope & Talbot 

Pope & Talbot 

Darby Laydon & Co.-- 
S. F. Bridge Co 

Teredo Proof Pile Co.. 
James A. McMahon .. 

Pope & Talbot 

Pope & Talbot 

James A. McMahon — 
Teredo Proof Pile Co.. 

S.F. Bridge Co 

Teredo Proof Pile Co.. 

Atlas Iron Works 

A. Page Brown 

A.Page Brown 

A.Page Brown i 

A.Page Brown , 

A.Page Brown 

J. D. Spreckels & Bros. 

Co 

Pope & Talbot 

Pope & Talbot 

James A. McMahon .. 

S. F. Bridge Co 

Thomson Bridge Co... 
City Street Imn. Co. .. 
Teredo Proof Pile Co.. 
Paraffine Paint Co. .._ 

Pope & Talbot... 

Pope & Talbot 

Teredo Proof Pile Co.. 
Healy,Tibbitts&Co-.. 
Paraffine Paint Co. ... 

Pope & Talbot 

Pope & Talbot 

S.F. Bridge Co 

Thomas H. Soule 

Teredo Proof Pile Co.. 
Atlas Iron Works 



766 
766 
767 
768 
769 
770 
771 
772 
773 
774 
775 
776 
777 
778 
779 
780 
781 
782 
783 
784 
785 
786 
787 

788 
789 
790 
791 
792 
793 
794 
796 
796 
797 
798 
799 
800 
801 
802 
803 
804 
806 
806 
807 



Hydraulic hoist, Slip No. 
Dredging Channel Street. 

Coating piles 

Piles 

Lumber 



aggregating $5,229 10, were drawn 
arbor Improvement Fund by the 



$729 60 
M^80 
1,362 31 
U58 34 
4,126 06 



Advertising . 
Advertising 
Advertising 
Advertising , 

Advertising 
Advertising 

Advertising . 
Advertising . 



Legal services . 
Legal services . 



Total drawn for fiscal year 1894-95 

Ferry foundation 

Driving i)iles, Slip No. 7 

Driving piles at Howard Nos. 1 and 3 

Lumber 

Piles - 

Piles 

Lumber 

Repiling Steuart-Street Wharf 

Ferry foundation 

Piles 

Rebuilding Folsom-Street Pier No. 2 

Lumber 

Piles 

Rebuilding Folsom-Street Pier No. 2 

Piles 

K^rry foundation 

Piles 

Hydraulic hoist, Ferry Slip No. 2... 

Architect's fees 

Architect's fees _. 

Architect's fees 

Architect's fees 

Architect's fees 



1320,784 16 



33 60 
52 50 
12 60 
12 00 

14 40 
24 00 

40 00 
40 00 

2,000 00 
3,000 00 

$326,013 26 



Cement, account ferry foundation ._ 

Piles 

Lumber 

Constructing portions of ferry slips 

Ferry foundation 

Building four sheds at ferrv slips.. 
Paving in front Ferry Slips Nos. 2, 3, 4 

Piles 

Coating piles 

Piles 

Lamber 

Piles 

Constructi'g shed on Clay-St. Wharf 

Coating piles 

Piles 

Lumber 

Pacific-Street Wharf 

Houses over aprons at Slips 2, 5, 6.. 

Piles 

Hydraulic hoist, Ferry Slip No. 2.-. 



$10,472 64 

433 97 

561 38 

2,404 95 

4,936 82 

598 78 

1,118 60 

500 63 

10,069 22 

4,089 37 

865 20 

4,688 04 

1,184 28 

782 80 

1.363 13 
11,201 49 

2,557 60 
1,218 00 
236 56 
211 12 
566 82 
174 64 
193 81 

16,126 25 
3,118 57 
4,560 66 
1,049 62 

69,944 40 
2,292 50 
1,320 66 
4,369 75 
1,431 34 
953 86 
2,738 34 
2,68100 
1,383 00 
374 06 
1,326 96 
3,283 08 
5,279 26 
1,662 00 

1.364 30 
622 00 
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Date. 



1895. 
Dec. 24 
Dec. 24 
Dec. 24 

1896. 
Jan. 2 



Jan. 


2 


Jan. 


2 


Jan. 


2 


Jan. 


2 


Jan. 


9 


Jan. 


23 


Jan. 


23 


Jan. 


28 


Jan. 


30 


Feb. 


4 


Feb. 


4 


Feb. 


6 


Feb. 


11 


Feb. 


18 


Feb. 


18 


Feb. 


25 


Feb. 


27 


Feb. 


27 


Mar. 


5 


Mar. 


5 


Mar. 


17 


Mar. 


17 


Mar. 


24 


Mar. 


24 


Mar. 


24 


Mar. 


24 


Mar. 


26 


April 


6 


April 


6 


April 


16 


April 


23 


April 


23 


April 


23 


May 


7 


May 


12 


May 


26 


May 


26 


June 


2 


June 


23 


June 


23 


June 


23 


June 


26 



Order. 



Teredo Proof Pile Co- 
Pope* Talbot 

Pope & Talbot 

Fulton Ennneering 
and Ship Building 
Works 

S. F. Bridffe Co 

Thomas H. Soule 

James A. McMahon . . 

Teredo Proof Pile Co.. 

Teredo Proof Pile Co.. 

Pope<fe Talbot 

Pope & Talbot 

Teredo Proof Pile Co.. 

James A. McMahon ._ 

S.F. Bridge Co 

Teredo Proof Pile Co.. 

Fulton Engineering 
and Ship Building 
Works 

Teredo Proof Pile Co.. 
Teredo Proof Pile Co.. 

Pope & Talbot 

S. E. Slade Lumber Co. 
Teredo Proof Pile Co. 
Cotton Bros. & Co 

Teredo Proof Pile Co.. 

S. F. Bridge Co 

Teredo Proof Pile Co.. 
Cotton Bros. & Co 

B. McMahon 

Paraffine Paint Co. ... 
Darby Laydon & Co... 
S. E. Slade Lumber Co. 
Teredo Proof Pile Co.. 

S.F. Bridge Co 

Teredo Proof Pile Co- 
Teredo Proof Pile Co.. 
Williams Asphaltum 

Block Paving Co 

Darby Laydon & Co... 
S. E. Slade Lumber Co. 
Teredo Proof Pile Co.. 
Teredo Proof Pile Co.. 
Teredo Proof Pile Co.. 
S. E. Slade Lumber Co. 
Main St. Iron Works . 
Teredo Proof Pile Co.. 
Darby Laydon <fe Co... 
S. E. Slade Lumber Co. 
Healy, Tibbitts & Co.. 



No. 



808 
809 
810 



811 

812 
813 
814 
815 
816 
817 
818 
819 
820 
821 
822 



823 

824 
825 
826 
827 
828 
829 

830 
831 
832 
833 

834 

835 
836 
837 
838 
839 
840 
841 

842 
843 
844 
845 
846 
847 
848 
849 
850 
851 
852 
853 



On Account of- 



Amount. 



Piles..-. 
Piles.-.. 
Lumber 



Hydraulic hoist, Upper Deck Land- 
ing I 

Pacific-Street Wharf 

Houses over aprons at Slips 2, 5, 6..' 
Constructing portions of ferry slips \ 

Piles ! 

Piles - 

Lumber _ 

Piles 

Piles 

Constructing portions of ferry slips i 

Pacific-Street Wharf | 

Piles 

I 



Hydraulic hoist , Upper Deck Land- 
ing 

Piles 

Piles 

Lumber 

Lumber __. 

Piles 

Removing Pier No. 51 and rebuild- 
ing Pier No.8 

Piles.- 

Pacific-Street Wharf... 

Piles - 

Removing Pier No. 51 and rebuild- 
ing Pier No.8 

Repairing and rebuilding dolphins 
at SlipsNos.4, 5, and 6 

Coating piles 

Piles 

Lumber 

Piles 

Pacific-Street Wharf 

Piles.. 

Piles : 

Paving Pacific-Street Wharf 

Piles 

Lumber 

Piles 

Piles 

Piles 

Lumber 

Alteration machinery "Gov. Irwin" 

Piles 

Piles 

Lumber 

Shed on Pacific-Street Wharf 



Total drawn for fiscal year 1895-96. 



$863 80 

119 73 

3,157 39 



744 00 
6,660 OO 
3,878 00 
3,015 OO 

837 90 

847 OO 
3,122 27 

330 13 
1,085 00 
3,710 38 
5,610 00 
1,940 75 



496 00 

812 OO 

840 00 

2,027 77 

1,029 26 

3,986 50 

2,179 50 
2,978 60 
3,969 00 
1,400 OO 

1,805 31 

2,503 17 
2,315 88 
1,388 25 
3,884 89 
1,579 90 
16,460 25 
2,744 00 
1,512 00 

3,734 64 
716 39 
2,732 92 
1,376 50 
1,757 00 
1,074 50 
2,491 16 
1,500 00 
2,240 00 
1,182 00 
1,948 65 
4.143 82 



$290,929 16 



Total amount drawn from San Francisco Harbor Improvement Fund for 
the two fiscal years ending June 30, 1896 

Total amount transferred to San Francisco Depot Sinking Fund for the two 
fiscal years ending June 30, 1896 

Balance in San Francisco Harbor Improvement Fund June 30, 1896 



1616,942 42 

111,144 00 
82,444 93 

1810,531 35 
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STATEMENT OF SAN FRANCISCO DEPOT SINKING FUND. 



1894. 
July 1. 
Aug. 1. 
Sept. 1. 
Oct. 1. 
Nov. 1. 
Dec. 1. 

1895. 
Jan. 1. 
Feb. 1. 
Mar. 1. 
Apr. 1. 
May 1. 
June 1. 

July 1. 
Aug. 1. 
Sept. 1. 
Oct. 1. 
Nov. 1. 
Dec. 1. 

1896. 
Jan. 1. 
Feb. 1. 
Mar. 1. 
Apr. 1. 
M^y 1. 
June 1. 



To am't transferred from S. 
To am't transferred from S. 
To am't transferred from S. 
To am't transferred from S. 
To am't transferred from S. 
To am't transferred from S. 

To am't transferred from S. 
To am't transferred from S. 
To am't transferred from S. 
To am't transferred from S. 
To am't transferred from S. 
To am't transferred from S. 

To am't transferred from S. 
To am't transferred from S. 
To am't transferred from S. 
To am't transferred from S. 
To am't transferred from S. 
To am't transferred from S. 

To am't transferred from S. 
To am't transferred from S. 
To am't transferred from 8. 
To am't transferred from S. 
To am't transferred from S. 
To am't transferred from S. 



F. Harbor Imp. Fund_ 
F. Harbor Imp. Fund. 
F. Harbor Imp. Fund . 
F. Harbor Imp. Fund. 
F. Harbor Imp. Fund. 
F. Harbor Imp. Fund. 

F. Harbor Imp. Fund. 
F. Harbor Imp. Fund. 
F. Harbor Imp. Fund. 
F. Harbor Imp. Fund. 
F. Harbor Imp. Fund. 
F. Harbor Imp. Fund. 

F. Harbor Imp. Fund. 
F. Harbor Imp, Fund. 
F. Harbor Imp. Fund. 
F. Harbor Imp. Fund. 
F. Harbor Imp. Fund. 
F. Harbor Imp. Fund. 



F. Harbor Imp. 
F. Harbor Imp. 
F. Harbor Imp. 
F. Harbor Imp. 
F. Harbor Imp. 
F. Harbor Imp. 



Fund. 
Fund. 
Fund. 
Fund. 
Fund. 
Fund. 



Balance in Fund, June 30, 1894. 



$4,631 00 
4,63100 
4,631 00 
4,63100 
4,631 00 
4,631 00 

4.631 00 
4,63100 
4,631 00 
4,631 00 
4,63100 
4,631 00 



$4,631 00 
4,631 00 
4,631 00 
4,631 00 
4,631 00 
4,631 00 

4,631 00 
4,631 00 
4,631 00 
4,631 00 
4,631 00 
4,63100 



$66,572 00 



65,572 00 



$111,144 00 
78,727 00 



$189,871 00 



BALANCE SHEET. 
From November 4, 1868^ to June SO, 1896. 



BBCBIPTS. 

From dockage, tolls, wharfage, rents, etc 

DISBUQSBMBNTS. 

Salaries of Commissioners, Secretaries, Engineers, Attorneys, 
Wharfingers, and Collectors, law fees, fuel, electric lights, 
rents, stationerv, etc _ 

Constructing and repairing wharves, sheds, etc 

Constructing seawall and improving seawall lots 

Purchase of and constructing dredgers, tugs, and scows 

Dredging, cost of 

Payroll of crew of fire-boat _. 

Suspense account (defalcations) 

Miscellaneous (damages to wharves, dockage, tolls, etc., re- 
turned) 

Constructing and operating Belt Railroad ._ 

Cash in treasury 

Balance in S. F. Depot Sinking F'd, June 30, 1894.. $78,727 00 

Amount transferred to S. F. Depot Sinking Fund 
from July 1, 1894, to June 30, 1896 111,144 00 



Dr. CASH. 
To amount remitted to State Treasurer 

Cr. CASH. 

By amount drawn from State Treasury 

By cash on hand in Treasury 

By amount transferred to S. F. Depot Sinking Fund. 



$2,990,163 27 

5,856,424 02 

2,639,013 05 

208,847 45 

1,500,566 44 

79,539 48 

5,460 55 

48,395 14 

158,156 07 

82,444 93 



189,871 00 



$7,377,473 89 

82,444 93 

189,871 00 



$13,758,881 40 



$13,758,881 40 
$7,649,789 82 



$7,649,789 82 
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CONSTRUCTION ACCOUNT No. 1. 

Work under Way at the Date of the Last Biennial Report, and 

Since Completed. 

Foundation and approach to Union Ferry Depot. San Francisco 
Bridge Co., contractors. Date of contract, May 23, 1893. 

Contract price $247,887 00 

Deduction for modification of contract prior to Jnne 

30,1894 11,639 90 

Deduction for modification of contract subaequent to 
June 30, 1894— 

In tower foundation 4,432 60 

In granite levelers for tower 1,087 00 

Deduction for change from stepping on piers to slopes, 

and omission of plastering of sofiQ t s to arches 950 00 

8,109 40 

Net contract price 1239,777 00 

Paid prior to June 30, 1894 131,740 46 

Paid August 2, 1894 11,224 80 

Paid September 6, 1894 20,886 12 

Paid October 2. 1894 12,430 12 

Paid November 1, 1894 18,024 75 

Paid December 6, 1894 3,928 01 

Paid January 3, 1895 3,875 11 

Paid February 6, 1895 6,071 18 

Paid March 7, 1895 4,861 12 

Paid April 4, 1896 11,981 95 

Paid May 2, 1895 - 12,667 46 

Paid June 4, 1895 11,628 89 

Paid July 2, 1895 10,472 64 

Paid August 1,1896 10,069 22 

Paid September 3, 1896 11,201 49 

Paid October 8, 1896 69,944 40 

$239,777 60 

Cement for foundation and approaches to Union Depot. J. D. 
Spreckels & Bros. Co., contractors. Date of contract, July 15, 1893. 

Contract price- 
Lot No. 1—13,300 bbls., at |2 40 |31,920 00 

Lot No. 2—13,300 bbls., at $2 40 31,920 00 

Lot No. 3-13,300 bbls., at |2 45 32,686 00 

196,426 00 

Paid prior to June 30, 1894 $47,880 00 

Paid September 6, 1894 24,438 76 

Paid December 13, 1894 7,980 00 

Paid September 26, 1896 16,126 26 

196,425 00 

Car Ferry Slip No. 2, Lombard-Street Wharf. B. McMahon & Son, 

contractors. Date of contract, March 6, 1894. 

Contract price $23,976 00 

Paid prior to June 30, 1894 $16,183 12 

Paid July 6, 1894 7,79188 

$23,975 00 
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Alterations and additions to engines of tug " Gov. Irwin." Date of 

contract, May 23, 1894. William Deacon^ contractor. 

Contract price $3,985 00 

PaidJuly 19, 1894 $2,241 56 

Paid December 11, 1894 1,743 44 

$8,986 00 

Constructing new boilers for tug " Gov. Irwin." Date of contract. May 
25, 1894. Moynihan & Aitken, contractors. 

Contract price $4,050 00 

Additions to contract- 
Enlarging head and stay bolts $400 00 

81 extra bolts, 2-in. diameter 66 00 

21ft. new smokestack 76 00 

541 (X) 

$5,191 00 

Paid Augnst 16^ 1894 $2.840 62 

Paid December 6, 1894 2,350 38 

$5,191 00 

CONSTRUCTION ACCOUNT No. 2. 

Work Contracted for and Completed within the Years June 30, 1894, 

TO July 1, 1896. 

Repairing Folsom-Street Pier No. 2. Date of contract, August 2, 18^4. 

Darby Laydon & Co., contractors. 

GoQtract price $6,372 00 

Paid September 6, 1894 $1,686 00 

Paid September 27, 1894 8,707 00 

$6^72 00 

Paving East Street. Date of contract, November 13, 1894. City 
Street Improvement Co., contractors. 

Contract price : New paving, 16f cents per square foot ; 
relaying old blocks, 3| cents per square foot ; gut- 
ters, $1 40 per linear foot ; cesspools, $66 each ; 
bituminous paving, 13% cents per square foot. 
New stone paving— 3,760 square feet, at 16| cents per 

square foot $614 06 

Kelaying stone paving— 16,010 square feet, at 3| cents 

per square foot 640 34 

Stone-curbing and gutters— 246 linear feet, at $1 40. .. 343 00 

Drainsandcesspools— 6, at$66 330 00 

Bituminous rock paving— 17,468 square feet, at 13% 

cents per square foot 2,422 29 

Crossing and patching (as per agreement)— 1,820 

square feet, at 15 cents per square foot 273 00 

Stone crossing (as per agreement)— 138 linear feet, at 

60 cents per linear foot 82 80 

Relaying stone crossing— 123 linear feet, at 10 cents 

per linear foot 12 30 

Paving seawall lot No. 8 with cobbles (as per agree- 
ment )— 20,237 square feet, at 8 cents 1,618 96 

$6,236 76 

Paid December 20,1894 $2,260 00 

Paid February 4, 1895 2,367 79 

Paid March 7, 1896 1,618 96 

$6,236 76 
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Hydraulic hoist for Ferry Slip No. 6. Date of contract, November 

13, 1894. Atlas Iron Works, contractors. 

Contract price 11,650 00 

Paid December 11, 1894 $1,237 60 

Paid January 17, 1895 412 60 

$1,660 00 

Freight shed, fence, and gate on Seawall Lot No. 8. Date of contract, 

November 23, 1894. F. A. Williams, contractor. 

Contract price $4,293 00 

PaidDecember 27,1894 $2,897 77 

Paid January 12, 1895 1,395 23 

$4,298 00 

Bituminous paving, ferry foundation. ' Date of contract, December 6, 

1894. Pacific Paving Co., contractors. 

Contract price : 7% cents per square foot. The area paved was 

31,456 square feet, at 7% cents per square foot $2,437 76 

Paid February 19, 1895 2,437 76 

Rebuilding Fremont-Street Pier and constructing dry dock slips. 

Date of contract, December 20, 1894. Darby Lay don & Co., contractors. 

Contract price $7,700 00 

Addition to contract $1,200 00 

Addition to contract 2,687 81 



Paid February 6, 1895 $4,076 25 

Paid March 5, 1895 1,443 75 

Paid April 4, 1895 5,967 81 



$3,787 81 
$11,487 81 



$11,487 81 



Repairing dry dock slips. Spear Street. Date of contract, December 

■20, 1894. Darby Lay don & Co., contractors. 

Contract price ^ $4,573 00 

Addition to contract 5,369 76 



Paid February 5, 1895 $1,371 90 

Paid March 5, 1895 1,714 87 

Paid March 26, 1895 6,865 99 



$9,942 76 



$9,942 76 



Rebuilding Car Ferry Slip No. 1. Date of contract; January 22, 1896. 

Randell Hunt, contractor. 

Contract price $8,890 00 

Paid February 26, 1895 $2,832 00 

Paid April 30, 1895 2,889 25 

Paid March 26, 1895--.. 3,168 75 

$8,890 00 

Repiling Broadway Wharf No. 1, Clay-Street Wharf, and Ferry Slip 
No. 7. Date of contract, April 23, 1895. Healy, Tibbitts & Co., con- 
i;ractors. 

Contract price : Standard piles under sheds, $3 35 each ; standard piles out- 
side sheds, $1 87 each ; brace piles, $6 90 each. 
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Constructing hydraulic hoist for Ferry Slip No. 2. Date of contract, 
August 22, 1895. Atlas Iron Works, contractors. 

Contract price $1,740 00 

Paid September 12, 1895 $1,218 00 

Paid December 13, 1895 522 00 

$1,740 00 

Constructing four sheds at Ferry Slips 5 and 6. Date of contract, 
September 12, 1895. Thomson Bridge Co., contractors. 

Contract price $1,670 00 

Addition to contract 622 60 

$2,292 60 

Paid October 10,1895 2,292 60 

Constructing storehouse. Date of contract, September 12, 1895. 
Thomas Day & Son, contractors. 

Contract price $550 00 

Paid October 2, 1895 .. 550 00 

Constructing shed at Pier 1, Clay Street. Date of contract, September 
17, 1895. Healy, Tibbitts & Co., contractors. 

Contract price $1,393 00 

Deduction from contract 10 00 

$1,383 00 

Paid November 12, 1895 1,383 00 

Constructing water tank for Dredger No. 1. Date of contract, Sep- 
tember 24, 1895. John Twigg & Sons, contractors. 

Contract price $1,075 00 

Addition to contract 121 70 

$1,196 70 

Paid October 19, 1895 1,196 70 

Paving with bituminous rock in front of Slips 2, 3, and 4. Date of 
contract, October 8, 1895. City Street Improvement Co., contractors. 

Contract price, 7% cents per square foot. The area paved was 

16,769 square feet, at 7% cents $1,320 56 

Paid October 17, 1895 1,320 56 

Removing and constructing Pier No. 7, Pacific-Street Wharf. Date of 
contract, July 30, 1895. San Francisco Bridge Company, contractors. 

Contract price $37,449 00 

Additions to contract 529 50 

$37,978 50 

Paid December 3,1895 $5,279 25 

Paid January 2, 1896 6,660 00 

Paid February 4, 1896 5,610 00 

Paid March 5, 1896 3,969 00 

Paid April 6, 1896 16,460 25 

$37,978 50 

2— H 
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Constructing houses over aprons to Ferry Slips 2, 3, 4, 5, and 6. Date 
of contract, October 31, 1896. Thomas H. Soule, contractor. 

Contract price $5,540 00 

Addition to contract (houses over Slips 3 and 4) 3,558 00 

$9,098 00 

Paid December 3,1895 $1,662 00 

Paid January 2, 1896 8,878 00 

Paid January 28, 1896 1,734 52 

Paid February 18, 1896 1,823 48 

$9,008 00 

Iron work for hydraulic hoist and apron at Ferry Slip No. 5. Date 
of contract, November 19, 1895. Fulton Engineering and Ship Build- 
ing Works, contractors. 

Contract price $1,240 00 

Paid January 2, 1896 $744 00 

Paid February 6, 1896 496 00 

$1,240 00 

Removing the outer portion of Pier No. 51 (Powell Street) and rebuild- 
ing Pier No. 8 (Howard No. 2). Date of contract, January 9, 1896. Cot- 
ton Bros. & Co., contractors. 

Contract price $3,734 00 

Addition to contract 250 81 

• jj gg^ gi 

Paid February 27, 1896 $2,179 50 * 

Paid March 17, 1896 1,805 81 

$3,984 81 

Repairing and rebuilding dolphins at Slips 4, 5, and 6. Date of con- 
tract, February 11, 1896. B. McMahon, contractor. 

Contract price : $2,100 00 

Addition to contract 403 17 

$2,503 17 

Paid March 24, 1896 2,503 17 

Constructing portions of ferry slips at foot of Market Street. Date of 

contract, August 20, 1895. James A. McMahon, contractor. 

Contract price $7,776 00 

Paid October 1, 1895 $1,049 62 

Paid January 2, 1896 8,016 00 

Paid February 3, 1806 3,710 38 

$7,775 00 

Repiling Broadway No. 1. 

163 standards under shed, at $3 35 ._ $546 05 

118 standards outside shed, at$l 87 220 66 

$786 71 

Paid June 11, 1895 766 71 

Repiling Clay-Street Wharf. 

234 standards under shed, at $3 35 $783 90 

115 standards outside shed, at $1 87 .- 216 05 

34 braces, at $5 90 200 60 

30 fenders, at $5 50 (as per agreement) 165 00 

$1,364 55 

Paid May 23, 1895 1,364 56 
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Repiling Ferry Slip, No. 7. 

136 standards outside of shed, at |1 87 $264 32 

29 standards under shed, at $3 35 ., 97 16 

4 standards under office huildlng, at |6 (as per agree't). 20 00 
3 standards at apron (night w*k), at |7 60 (as per agree't). 22 50 

Additional work under tower (as per agreement) 40 00 

$433 97 

Paid July 10, 1895 433 97 



Dredging Channel Street. Date of contract, April 30, 1895. San 

Francisco Bridge Co., contractors. 

Contract price : 10 cents per cubic yard. 
The quantities dredged are as follows: 
Between east line of Third and west 

line of Fourth Street 12,537 yds. 

Between east line of Fourth and west 

line of Fifth Street 20,733 yds. 

In front of lot No. 34 1,178 yds. 

34,448 yds., at 10 cents. $3,444 80 
Paid June 20, 1895 .-.. 3,444 80 

Rebuilding Stenart, Spear, and Howard Nos. 1 and 8, wharves. Date 
of contract, May 9, 1895. Darby Laydon & Co., contractors. 
Contract price : Standard piles under shed, $2 37>^ each ; 
Standard piles outside shed, $1 37^ each. 

Standard piles outside Howard No. 1 184 

Standard piles outside Howard No. 3 -.."- 267 

401. at $1 37K $651 38 

Paid July 23, 1895 651 38 

Steuart-Street Wharf, and bulkhead between Steuart and Spear Streets. 

150 standard piles under shed, at $2 37% per pile $356 26 

105 standard piles outside shed, at $1 37^ P^r pile 144, 38 

$600 63 

Paid July 25, 1895 - 500 63 

Coal platform on Seawall Lot No. 11. Date of contract. May 23, 

1895. Darby Laydon & Co., contractors. 

Contract price $1,027 00 

Paid June 11, 1896 1,027 00 

Hydraulic hoist at Ferry Slip No. 3. Date of contract, April 26, 

1 895. Vulcan Iron Works, contractors. 

Contract price $1,824 00 

Paid May 23, 1895 $1,094 40 

Paidjunel7;i895 729 60 

$1,824 00 

Boathouse for Naval Battalion, Howard-Street Wharf No. 3. Date 

of contract, July 10, 1895. ' Alexander L. Campbell, contractor. 

Contract price $973 00 

Addition to contract 27 00 

$1,000 00 

Paid July 26, 1805 $900 00 

Paid August 7, 1895 ^ 100 00 

-^-^ $1,000 00 
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Removing and rebuilding outer portion of Folsom No. 2. Date of 
contract, July 16, 1895. James A. McMahon, contractor. 

Contract price |1,648 00 

Paid August 13, 18»5 $865 20 

Paid August 27, 1895 782 80 

$1,648 00 

Constructing portions of ferry slips at fpot of Market Street. Date of 
contract, August 20, 1895. James A. McMahon, contractor. 

Contract price $7,775 00 

Paid October 1, 1895 $1,049 62 

Paid January 2, 1896 3,016 00 

Paid February 3, 1896 3,710 38 

$7,775 00 

CONSTRUCTION ACCOUNT No. 3. 
Work Contracted for Since June 30, 1894, but Not yet Completed . 

Constructing shed on Pier No. 7, Pacific-Street Wharf. Date of con- 
tract, March 10, 1896. Healy, Tibbitts & Co., contractors. 

Contract price $7,893 00 

Paid June 25, 1896 4,143 82 

Constructing shed on Pier No. 8, Howard-Street Wharf No. 2. Date 
of contract, March 31, 1896. Galloway, Townley & Co., contractors. 

Contract price $2,654 00 

Paid May 13, 1896 $1,580 40 

Paid May 23, 1896 296 33 

Paid June 5, 1896 617 27 

$2,494 00 

Alterations and repairs to machinery of tug " Gov. Irwin." Date of 
contract, April 28, 1896. Main-Street Iron Works, contractors. 

Contract price $2,700 00 

Paid Junes, 1896 1,500 00 

Removing and rebuilding Pier No. 12 (Folsom-Street Wharf No. 1). 
Date of contract, June 2, 1896. James A. McMahon, contractor. 

Contract price.... $37,769 00 

Repairing and rebuilding Bryant-Street Wharf, between Main and 

Spear Streets. Date of contract, June 9, 1896. Galloway, Townley & 

Co., contractors. 

Contract price: 

$6 00 per pile driven and fastened. 

$14 75 per 1,000 ft. (B. M.) new lumber furnished and laid, 

50 cents per 1,000 ft. (B. M.) old lumber laid. 

Constructing post office building foot of Market Street. Date of con- 
tract, June 9, 1896. Healy, Tibbitts & Co., contractors. 

Contract price $4,938 00 
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Hydraulic hoist at Ferry Slip No. 1. Date of contract, June 18, 1896. 
Atlas Iron Works, contractors. 

Contract price $1,638 00 

Building for Spring Valley Water Co. Date of contract, June 18, 
1896. Alexander L. Campbell, contractor. 

Contract price $543 00 

Repiling and repairing Ferry Slip No. 1. Date of contract, June 23, 
1896. Healy, Tibbitts & Co., contractors. 

Contract price $4,273 00 

Repairs to Dredger No. 2 and water-tank. Contract awarded June 
30, 1896. John Twigg & Sons, contractors. 

Contract price $1,543 00 



CONSTRUCTION ACCOUNT No. 4. 
Seawall. 

It has been impossible to make any extension to the seawall during 
the past two years. The cost of the construction of the approaches to 
Ferry Slips 2, 3, 4, 6, and 6, on which the Union Depot and Ferry- 
House is now being erected, and the entire rebuilding of old wharves in 
a more substantial manner than has heretofore been attempted, but at 
greater expense, has depleted the San Francisco Harbor Improvement 
Fund. The policy adopted by the Board, of making all repairs to 
wharves, etc., of a more enduring character, has prevented accumula- 
tions of funds which could be spared for seawall construction. Another 
factor has been the transference, monthly, of the sum of $4,631 from 
the San Francisco Harbor Improvement Fund to the San Francisco 
Depot Sinking Fund. This drain upon the resources, amounting in 
two years to $111,144, would be about sufficient to complete a section 
of seawall one thousand feet in length. 

The completed seawall has cost as follows: 



Section. 


Length— Feet. 

661 
1,000 
1,000 
1,000 
1,000 
1,000 

800 
1,000 

450 
1,000 

392 


Cost per 
Linear Foot 


Total Cost 


Section A, constructed in 1879-80 


$152 61 
165 63 
187 50 
236 50 
240 87 
169 89 
158 47 
109 82 
248 60 
114 60 
219 41 


$85,614 58 
165,631 40 
167,504 09 
235,049 51 
240,872 01 
189,893 57 
126,779 73 
109,327 99 
111,629 12 
114,601 18 
86,008 09 


Section 1, constructed in 187&-79 

Section 2, constructed in 1879-80 _. 


Section 3, constructed in 1879-81 _. 


Section 4, constructed in 1880-82 


Section 5, constructed in 1883-84 


Section 6, constructed in 1885-86 


Section 7. constructed in 1887-89 

Section 8b, constructed in 1888-90 


Section B, constructed in 1890-93 


Section 8a, constructed in 1891-93 




Totals 


9,203 


Av., $175 26 


$1,612,911 22 
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CONSTRUCTION ACCOUNT No. 5. 



Belt Railroad. 



Statement op Cost of Constbuction and Maintenance. 



Fiscal Year 


Construction 

and 
Equipment. 


Maintenance. 


Freight 
Sheds, Coal 
Platforms, 
Paving, etc. 


Car Ferry 
Slips at Sec- 
tion 4, Sea- 
wall. 




Ending- 


Employes. 


Fuel, Re- 
pairs, etc. 


Total. 


June 30, 1891.... 


$327 61 
74,188 90 

4,496 68 

60 69 

11,687 38 










$327 61 


June 30, 1892.... 
June 30, 1893.... 


$4,769 31 
8,071 05 
9,621 00 
8,867 96 

10,234 05 


$2,349 25 
3,070 57 
4,971 94 
3,434 31 
4,954 96 


$24,150 37 

72 10 

222 70 

6,876 62 


$46,503 31 


161,961 14 
16,710 40 
31,049 45 
38,547 14 
15,189 01 


June 30, 1894.... 
June 30, 1895.... 
June 30, 1896.-, 


16,183 12 
7,791 88 












Totals 


$90,651 26 


$41,563 36 


$18,781 03 


$31,320 79 


$70,478 31 


$^2,784 75 



Revenue. 



Fiscal Year Ending- 



Sale of Rails 

and 
Trimmings. 



Switching 
Cars. 



Freight 

Sheds and 

Car Ferry 

Slips. 



Tolls. 



Total. 



June 30, 1892. 
June 30, 1893. 
June 30, 1894. 
June 30, 1895. 
June 30, 1896. 

Totals 



$6,934 25 



$4,580 75 
12,039 00 
10,776 25 
10,118 75 
11,730 00 



$8,406 43 
21,600 00 
21,600 00 
21,600 00 
23,100 00 



$4,493 17 

10,019 51 

8,185 68 

8,972 13 

8,060 69 



$17,480 36 
43,658 51 
40,660 93 
40,690 ^8 
48,824 94 



$6,934 25 



$49,243 76 



$96,306 43 



$39,781 18 



$191,216 61 



CONSTRUCTION ACCOUNT No. 6. 

Construction of Union Depot and Ferry House. 

Masonry work, Union Depot and Ferry House. Date of contract, 
January 23, 189B. C. F. McCarthy, contractor. 

Contract price $230,000 00 

Carpentering, plastering, and glazing, Union Depot and Ferry House. 
Date of contract, January 23, 1896. Bateman Bros., contractors. 

Contract price $48,400 00 

January 25, 1896-To draft 33 00 

Plumbing and gasfitting. Union Depot and Ferry House. Date of 
contract, January 23, 1896. E. James Duffy, contractor. 

Contract price $11,123 00 

Painting, Union Depot and Ferry House. Date of contract, January 
23, 1896. Geo, J. Smith & Sons, contractors. 

Contract price $12,900 00 
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Roofing, skylights, and galvanized iron work. Union Depot and Ferry- 
House. Date of contract, January 28, 1896. William Cronan, con- 
tractor. 

Contract price $43,699 00 

Constructional iron and steel work. Union Depot and Ferry House. 
Date of contract, March 20, 1896. Risdon Iron and Locomotive Works, 
contractors. 

Contract price |188,000 00 

May 7, 1896-To draf t $3,082 83 

June 2, 1896-.TO draft 6,481 61 

$9,564 44 

Recapitulation — 

Masonry work $230,000 00 

Carpentering and plastering 48,400 00 

Plumbing and gasfitting 11,123 00 

Painting 12,900 00 

Roofing, skylights, and galvanized iron work 43,599 00 

Constructional iron and steel woric 188,000 00 

Total cost of building $534,022 00 

Architect — Union Depot and Ferry House. 

Plans and specifications for passenger and ferry depot at the foot of 
Market Street. Date of contract, October 6, 1892. A. Page Brown, 
architect-contractor. 

Contract price: 

2%7o of contract price of foundation— $239,777 60 $5,994 44 

2}4% of contract price of cement (used)— $88,181 55 — 2,154 54 
6% of contract price of superstructure (2>^% earned).. 12,500 00 

$20,648 98 

Paid prior to June 30, 1894 $11,082 90 

Paid July 19, 1894 6,250 00 

Paid August 2, 1894 187 08 

Paid September 6, 1894 344 27 

Paid October 2, 1894 207 17 

Paid November 1, 1894 480 41 

Paid December 6, 1894 65 47 

Paid January 3, 1895 64 59 

Paid February 5, 1895 84 62 

?aid March 7, 1896 81 02 

Paid April 4, 1895 418 70 

Paid September 18, 1895 286 66 

Paid September 18, 1895 211 12 

Paid September 18, 1895 566 82 

Paid September 18, 1895 174 54 

Paid September 18, 1895 193 81 

$20,648 98 

Twelve thousand five hundred dollars has been paid altogether to 
architect A. Page Brown pn his contract for preparing the plans and 
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specifications for the Union Depot and Perry House, of which $6,250 
was paid prior to June 30, 1894. The estimate was made on a total 
cost of $500,000 for the structure. 



REPAIRS AND PILE-DRIVING. 

The large traffic of the commerce of this port, entailing a continuous 
wear and tear on the wharves and bulkheads, has necessitated the pur- 
chase of a vast amount of lumber and the employment of a large num- 
ber of men on the repair force. The Board has had laid, in places 
exposed to the greatest wear, a patent-block paving, which seems well 
adapted to withstand the wear of the heavy teaming to which it is sub- 
jected. The driveway on Pacific-Street Wharf (Pier No. 7) has been 
covered with the same material. 

Two pile-drivers have also been kept in constant operation. Nearly 
all the repair piles that have been used have been either coated with 
preparations to preserve them from the teredo and limnoria, or with 
built piles which afford protection. The wharves at present, the Board 
is glad to be able to say, are in a better condition than ever before in 
the history of the waterfront. 

DREDGING. 

It has been found necessary to make extensive repairs to the large 
dredging-plant owned and operated by the State. A new boiler and 
engine have been placed in the tug-boat " Gov. Irwin," and the hull 
thoroughly overhauled and repaired. The dredgers and mud-scows 
have been repaired so as to keep them in serviceable condition. 

Before long it will be necessary to have a dredger constructed to take 
the place of Dredger No. 1, which has long been superannuated. 

Although the operating expenses and repairs have been large, yet the 
cost of material dredged has only been an average of 11.72 cents per 
cubic yard. When formerly done by contract the cost had been from 
36 to 50 cents per cubic yard, which proves that it is true economy for 
the State to operate its own plant. 

The following table gives a detailed statement of the cost of dredging 
for each fiscal year since the present system was inaugurated: 
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EXCESS OF MONEY IN SAN FRANCISCO DEPOT SINKING 

FUND. 

Under the provisions of the " San Francisco Depot Act," the State 
Treasurer is authorized, on the first day of each and every month after 
the date of the bonds issued for the payment of the money used in the 
construction of the Union Depot and Ferry House, to take from the San 
Francisco Harbor Improvement Fund the sum of $4,631 and place the 
same in the San Francisco Depot Sinking Fund. This is to take place 
monthly from the date of the bonds, January 1, 1893, and to continue 
nineteen years, until January 1, 1912. The amount thus transferred 
would be sufficient to pay both the interest and principal at maturity. 
The bonds were not sold and delivered until July 1, 1894 — eighteen 
months after their date — and no interest has been or will be paid prior to 
the latter date. There will be, therefore, at the period of the maturity of 
the bonds, an excess in the San Francisco Depot Sinking Fund of the 
amount which would have been paid as interest on the bonds for 
eighteen months, amounting to $36,000. The bonds were sold at a pre- 
mium of .OliV, amounting to $7,125. By the provisions of the "San 
Francisco Depot Act," no more than $600,000 can be expended on the 
depot. There will be an excess of $7,125 in the San Francisco Depot 
Fund, and of $43,125 in the combined funds. As the San Francisco 
Harbor Improvement Fund is in a depleted condition, and, owing to the 
depressed business condition at present prevailing, the income will be 
diminished, we would suggest that an Act of the Legislature be passed 
authorizing the State Treasurer to transfer said excesses in the San Fran- 
cisco Depot Sinking Fund and San Francisco Depot Fund to the San 
Francisco Harbor Improvement Fund, immediately. " The San Fran- 
cisco Depot Act " authorizes such transference from the San Francisca 
Depot Sinking Fund on the maturity and payment of the bonds. 

UNION DEPOT AND FERRY HOUSE. » 

January 17, 1895, the plans and specifications for the Union Depot 
and Ferry House, to be located on the foundation of the approaches to- 
Ferry Slips Nos. 2, 3, 4, 5, and 6, on the waterfront of the City and 
County of San Francisco, were adopted by the Board, and the Secretary 
was directed to advertise in the San Francisco Chronicle, Call, Examiner^ 
Bulletin, Post, and Report, for twenty days prior to the opening of the 
bids, for proposals for constructing the same; bids to be opened Monday,. 
February 11, 1895, at 2 p. m. 

Subsequently, on January 22, 1895, on account of the omission of 
publication of one day in one of the newspapers, the resolution of 
January 17, 1895, in regard to publication for twenty times, was vacated 
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and set aside, and the Secretary was directed to advertise for ten days 
prior to the opening of the bids in all the above-named papers; bids to 
be opened February 11, 1895, at 2 p. m. 

February 8, 1895, the following resolution was adopted. 

Resolved, That the best interests of the State requiring such action on the part of the 
Board, notice to contractors for proposals or bids for the construction of the Union 
Depot and Ferry House be and the same is hereby withdrawn, and that any and all 
bids presented on or before Monday, February 11th, next, be returned by the Secretary to 
all bidders, unopened. 

June 17, 1895, Professor Soule, of the California University, and 
Professor Marx, of the Stanford University, who had been employed to 
examine the foundation of the approaches to Ferry Slips Nos. 2, 3, 4, 5, 
and 6, on which the Union Depot and Ferry House is to be erected, filed 
their reports, accompanied by appendices giving calculations in detail 
of the bearing power of the piling, the load per pile, and a statement in 
detail of the tests of the material. The conclusions reached were: 
" First — That the ferry foundations are sufficient in strength and prob- 
able durability safely to sustain the weight of the superstructure on which 
it is proposed, by the adopted plans of the Board, for said superstruc- 
ture to rest upon them. Second — That the tower of the proposed super- 
structure, as indicated by the aforesaid adopted plan, will not be a cause 
of undue strain upon the foundations nor a cause of danger to the entire 
construction." 

September 12, 1895, Percy & Hamilton, architects, who were em- 
ployed to examine and report upon the plans and , specifications pre- 
pared by A. Page Brown, for the proposed Union Depot and Ferry 
House, filed their report. A complete set of the drawings and specifi- 
cations were furnished them. They reported that, in general, they 
found the plans of the building very complete, and, in their judgment? 
well adapted to the objects for which they were designed. 

The specifications for the Union Depot and Ferry House having been 
carefully revised by the Board, and a number of changes made therein 
before having them printed, the Secretary was instructed, November 7, 
1895, to advertise for four weeks in the San Francisco Daily Examiner, 
San Francisco Wasp, Sacramento Daily Record-Union, and the Los An- 
geles Daily Times — (those papers, in the opinion of the Board, having 
the largest circulation in their respective cities) — for proposals for 
constructing the Union Depot and Ferry House; bids to be opened 
Tuesday, December 10, 1895, at 2 p. m. 

The following bids were received Tuesday, December 10, 1895, and 
opened in the presence of the respective bidders. The contracts were 
not awarded until December 24, 1895: 
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Masonry Woek, Including Brick, Stonb, Terra Cotta, and FiRic-PROOFiNa. 

Eae Building and Contracting Co. : 

Bid No. 1. Embodying all work and materials described in 
plans and masonry specifications on the basis of exterior and 
interior walls, where indicated, faced up with Roman buff brick 
and terra cotta trimmings, interior grand nave being faced up 
with white enameled brick to the spring line of the arches, 
and hollow, flat terra cotta floor arches. (Brick to be as per 
sample herewith submitted, labeled and marked Bid No. 1.) 
Forthe sum of $257,613 00 

Bid No. 2. Embodying all work and materials described in 
plans and masonry specifications on the basis of using the 
Roman buff brick and terra cotta trimmiiigs, for facing of ex- 
terior walls and first story of interior walls, where specified, 
and facing up interior of grand nave with white enameled brick 
and white enameled terra cotta trimmings and hollow, flat 
terra cotta floor arches. (Brick to be as per samples herewith 
submitted, labeled and marked Bid No. 2.) For the sum of $263,923 00 

Bid No. 3. Embodying all work and materials described in 
plans and masonry specifications on the basis of using the red 
sand-clay mud pressed brick, and red terra cotta trimmings for 
facing of exterior walls and first story of interior walls, where 
specified, and facing up the interior of grand nave with white 
enameled brick and white enameled trimmings, and hollow, flat 
terra cotta floor arches. (Brick to be as per samples herewith 
submitted, labeled and marked Bid No. 3.) For the sum of $256,715 00 

Bid No. 4. Embodying all work and materials described in plans 
and masonry specifications on the basis of using stone (here- 
after named) facing for outside of walls and tower in place of 
Roman buff brick, and facing up interior of grand nave with 
Roman buff brick and terra cotta trimmings, and white enam- 
eled brick up to spring of arches, and hollow, flat terra cotta 
floor arches. (Brick and stone to be as per samples herewith 
submitted, labeled and marked Bid No. 4.) Oregon white sand- 
stone. Forthesumof $275,026 00 

Price included in above figures for hollow terra cotta tile parti- 
tions ; no bid per square foot. 

Thomas Butler— {s&me form of proposal) : 

Bid No. 1 $246,000 00 

BidNo. 2 262,248 00 

Bid No. 3 234,933 00 

BidNo. 4, Colusa sandstone 290,353 00 

Redding sandstone 294,353 00 

Rochester sandstone 294,363 00 

Pioneer sandstone 298,253 00 

Hollow terra cotta tile partitions, 22 cents per square foot. 

J. H. JfciTay— (same form of proposal) : 

BidNo. 1 $268,000 00 

BidNo. 2 274,000 00 

BidNo. 3 273,000 00 

Bid No. 4, Sites sandstone 283,000 00 

Hollow terra cotta tile partitions, 22 cents and 14 cents per square 
foot. 

Miller & Sccfc— (same form of proposal): 

Bid No. 1 $246,540 00 

Bid No. 2 258,540 00 

Bid No. 3 253,540 00 
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C. F. McCarthy— {B&me form of proposal): 

Bid No. 1 1167,000 00 

Bid No. 2 173,000 00 

Bid No. 3 168,000 00 

Bid No. 4, Nevada stone 218,000 00 

Arizona red stone 227,000 00 

Oregon gray stone 230,000 00 

Hollow terra cotta tile partitions, 12 cents per sqnare foot. 

M, McOowan—iasime form of proposal): 

Bid No. 1 1232,900 00 

BidNo.2 247,000 00 

Bid No. 3 239,000 00 

Eiehardson & Oale—{s&me form of proposal): 

Bid No. 1 1242,950 00 

Bid No. 2 263,780 00 

Bid No. 3 248,390 00 

Bid No. 4, Nevada stone _ 291,657 00 

Colusa or Redding stone 206,750 00 

Arizona or Rochester stone 299,985 00 

Oregon gray stone 303,150 00 

Hollow terra cotta tile partitions, 22 cents per square foot. 

John McCarthy— {8&me form of proposal) : 

BidNo. 1 $233,740 00 

Bid No. 2 246,500 00 

Bid No. 3 243,250 00 

Hollow terra cotta tile partitions, 22 cents per square foot. 

Constructional Stbbl and Cast-Ibon Work, and Othbb Ibon Wobk. 

D.P.N. Little 1249,592 00 

C.F. McCarthy. 199,645 00 

San Francisco Bridge Co I 203,863 00 

Ralston Iron Works 216,950 00 

Risdon Iron and Locomotive Works 188,000 00 

Cotton Brothers & Co 208,000 00 

Western Iron Works 209,700 00 

Cabpbntbb Wobk, Plastbbinq, and Glazing. 

Cameron <fe McDonald 172,000 00 

J. H. McKay 51,900 00 

F. A. Williams 61,444 00 

Campbell & Pettus 69,870 00 

C.F. McCarthy 55,300 00 

Peter Creichton 66,000 00 

Rae Building and Contracting Co. 56,500 00 

T. M. McLachlan 64,500 00 

Concannon&Shea.-., 67,338 00 

T. H. Day 69,500 00 

M.O. Lynch 60,870 00 

Bateman Bros 48,400 00 

J. W. Wissinger 55,962 00 

Alex. L. Campbell 63,727 00 
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Plumbing and Gasfitting. 

H.Williamson |12,244 00 

E. James Duffy 11,123 00 

William F. Wilson 11,691 00 

C.F. McCarthy 11,500 00 

Edward Hogan _ 12,660 00 

Samuel Ickelheimer & Bros 11,844 00 

Dalziel & Moller 12,370 00 

W. S. Snook & Son 11,900 00 ' 

Shepar&Bros 14,568 00 

J. Doherty 13,900 00 

RooiriNG, Skylights, and Galvanized Iron Woek, 

McKay & Gross |69,900 00 

C.F. McCarthy 62,000 00 

Forderer Cornice Works 67,835 00 

Conlin & Roberts 57,900 00 

Dalziel & Moller 119,000 00 

William Cronan 43,599 00 

BatemanBros 52,70Q 00 

Painting. 

C.F. McCarthy $16,900 00 

George J. Smith & Sons : 12,900 00 

P. N. Kuss 19,600 00 

W.May 16,900 00 

J. P. Eraser 16,800 00 

L. J. Dwyer 18,886 00 

George C. Gottung 34,300 00 

The proposals were taken under consideration, the Board taking a 

recess from time to time in order to verify the figures and thoroughly 

examine them and the sufficiency of the proposed bondsmen. On 

December 24, 1895, the contracts were awarded and bonds fixed, as 

follows: 

Masonry Work, Etc. 

C.F. McCarthy |230,000 00 

Bond, $115,00a 

Constructional Stbkl and Cast-Iron Work, Etc. 

Pvisdon Iron and Locomotive Works 188,000 00 

Bond, $94,000. 

Carpenter Work, Plastbrinq, and Glazing. 

BatemanBros 48,400 00 

Bond, 124,000. 

Plumbing and Gasfitting. 

E.James Duffy 11,123 00 

Bond, |5,60a 

Roofing, Skylights, and Galvanized Iron Work. 

William Cronan 43,699 00 

Bond, $21,500. 

Painting. 

Geo. J. Smith & Sons — 12,900 00 

I Bond, $6,500. 

j Total aggregate of contracts for Union Depot and Ferry House- $534,022 00 
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The contracts for heating and lighting have not been let. 

Since the inception of the proposed construction of the Union Depot 
and Ferry House, the Board has been subject to vexatious and annoy- 
ing litigation which has caused great delay to the construction. Injunc- 
tions have been granted at different times, but in every instance the 
decisions have been in favor of the Board, and their actions uniformly 
upheld. The latest was the suit of James F. Martin against the Board 
of State Harbor Commissioners, and C. F. McCarthy, contractor for the 
masonry work of the Union Depot and Ferry House. This was an 
action to prevent the Board of State Harbor Commissioners from sub- 
stituting Colusa sandstone for Oregon gray stone. The contract had 
been awarded to C. F. McCarthy for Oregon gray stone, and afterward 
modified, substituting Colusa sandstone at the same price. The latter 
stone was, in the judgment of the Board and according to scientific 
physical and chemical tests, preferable because of its superior strength 
and greater durability. The lowest bid received for furnishing Colusa 
sandstone was $283,000— $53,000 more than the bid of C. F. McCarthy, 
which the Board hoped to save the State. The case was before Judge 
Slack, Department 10, Superior Court, City and County of San Fran- 
cisco, who, on July 9, 1896, rendered his decision that " the demurrers 
to the answers ar^ overruled and the order to show cause why an injunc- 
tion should not issue is discharged." Subsequently, on September 4th, 
the action was dismissed by Judge Slack, and judgment entered in favor 
of the Board. (For further litigation against this Board see report of 
attorney, appended.) 

A. Page Brown, who, as architect, had prepared the plans and specifica- 
tions for the Union Depot and Ferry House, having met with an acci- 
dent which terminated fatally, the Board on February 11, 1896, appointed 
Edward R. Swain as architect, to carry on the work of construction. 
Owing partly to litigation, and also to the necessity of having the larger 
portion of the iron work rolled in the East, very little constructional work 
had been done prior to July 1, 1896, but since that date the progress 
made on the work has been satisfactory, and if no untoward event occurs 
the Union Depot and Ferry House will be completed within one year. 

LEASES— "CHINA BASIN"; SEAWALL LOT No. 7. 

By an amendment, approved March 26, 1895, to Section 1 of an Act 
entitled " An Act to amend an Act entitled ' An Act to amend Section 
6 of an Act entitled " An Act concerning the waterfront of the City and 
County of San Francisco," approved March 15, 1878, and to confer 
' further powers upon the Board of State Harbor Commissioners,' ap- 
proved March 17, 1880," approved March 19, 1889, the Board was author- 
ized to lease seawall lots numbered from one to sixteen, inclusive, for a 
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period not exceeding twenty-five years, for such purposes solely as they 
may deem most advantageous to the commerce of the port. Also, to 
lease, for a period not exceeding fifty years, and at a rental not exceed- 
ing $1,000 per annum, to any railroad corporation incorporated in this 
State and not having, at the date of the passage of this Act, any terminal 
facilities in the City and County of San Francisco, any land belonging 
to the State, which is required for said purposes, and which lies adjacent 
or contiguous to any public street or streets designated upon the official 
map of the City and County of San Francisco. 

In pursuance of the powers thus conferred, the Board, in connection 
with James H. Budd, Governor of the State of California, and Adolph 
Sutro, Mayor of the City and County of San Francisco, who were consti- 
tuted ex officio members of the Board for the purposes last above named, 
met, and after numerous adjournments made for the purpose of consider- 
ing the proposed lease and protecting the rights of the State, finally, on 
July 8, 1895, executed a lease to the San Francisco and San Joaquin 
Valley Railway of the premises known as "China Basin," containing 
24i acres of land, more or less, for a period of fifty years, at an annual 
rental of $1,000, payable in advance. Two years' rent has thus far been 
collected thereon. 

August 22, 1895, notice was given in the daily newspapers in the City 
and County of San Francisco that bids would be received for the letting 
or leasing of Seawall Lot No. 7, for a term not exceeding twenty-five 
years, to the highest and best bidder. Two bids were received: one from 
J. H. Claiborne, Jr., and G. M. Wilde, offering $1,800 per year for the 
term of twenty-five years, and one from P. B. Cornwall, offering, for the 
term of fifteen years, $150 per month for the first three years and $200 
per month thereafter. The lease was executed to P. B. Cornwall, on 
the basis of his bid, commencing October 1, 1895. 

LITIGATION. 

Appended will be found the report of the Attorney of the Board, Mr. 
Tirey L. Ford, who entered upon his duties April 1, 1895. Since his 
incumbency a great deal of litigation arising out of the construction of 
the Union Depot and Ferry House has added to the labors of his 
position. All of his duties have been performed to the satisfaction of 

the Board. 

E. L. COLNON, 

DAN T. COLE, 

F. S. CHADBOURNE, 
Board of State Harbor Commissioners. 
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REPORT OF THE CHIEF ENGINEER. 



San Francisco, September 12, 1896. 

To the Honorable the Board of State Harbor Commissioners: 

Gentlemen: I herewith submit to you the following report, showing 
the general condition of the waterfront: 

The foundation of the approaches to Ferry Slips Nos. 2, 3, 4, 5, and 6, 
lyhich will also serve as foundation for the new Union Depot and Ferry 
House, was completed September 1, 1895. The same consists of 111 
concrete piers of the dimensions of 16 by 28 feet at the base and of 8 
feet 6 inches by 28 feet at the top, with depth of 20 feet below city base, 
and also portion of the cpncrete seawall in front of Sections 8a and 86. 
These are joined together by a series of groined concrete arches (2 feet 
in thickness at soffit) into one immense area of floor space 160 feet in 
width by 670 feet in length. This enormous foundation rests on a sub- 
foundation of grillage supported by over 5,000 piles, each not less than 
80 feet in length. 28,000 cubic yards of concrete with 36,000 barrels of 
cement were required in the construction of the arches and floors. 
Assuming the weight of concrete to be 4,000 pounds per cubic yard, the 
total weight of this structure would be 112,000,000 pounds, or 56,000 
net tons. 

This piece of concrete, pile, and grillage work is undoubtedly one of 
the largest, if not the largest, of its kind in the world, and required the 
removal of some 3,000 old and submerged piles, in addition to the con- 
crete, pile, and cement work above mentioned. In the course of its con- 
struction some 30,000,000 people passed to and fro over the scene; on an 
average 150 men were employed continuously for over two years; there 
was i;iot an accident of any kind whatsoever; and ferry-boats made half- 
hourly trips from the locality and were not delayed one minute and did 
not lose a single trip during the whole time. This, I think, is a very 
creditable showing. 

As questions were raised regarding the strength of this foundation 
and its honesty of construction. Professor Soule, head of the Depart- 
ment of Civil Engineering of the University of California, and Professor 
Marx, head of the Department of Civil Engineering of the Leland 
Stanford Jr. University, were called upon to make a thorough examina- 
tion and report to the Board. The concrete samples and blocks taken 
by these gentlemen from four different portions of the foundation, indis- 
3— H 
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criminately, were, in the case of the poorest, 40%, and in the case of the 
best, 90%, above the average strength of concrete of that age. These 
samt)les sustained a pressure from 90 to 100 tons per square foot. As 
further proof of the strength of the construction there have been laid 
15-ton girders in such position over the arches as to concentrate a load 
on them which is about one hundred and twenty times greater than any 
that they could possibly be compelled to sustain in the use for which 
they were designed. 

The original contract price for this work was $247,887, but changes 
during the course of construction were suggested by me which reduced 
the above amount $8,109, without impairing the strength or utility of 
the structure. These changes involved a saving, also, in* the amount of 
cement used, so that in place of 40,000 barrels, as contemplated by the 
original specifications, only 36,000 barrels were used, thus reducing the 
cost of the foundation about $17,000. 

Another piece of work of considerable magnitude was the reconstruc- 
tion of Pier No. 7 (Pacific-Street Wharf). This was commenced Novem- 
ber 1, 1895, and completed April 1, 1896. This pier, which is the finest 
of the kind built on this coast, if indeed there is another like it any- 
where, rests on 130 cylindrical supports 4 feet in diameter and of an 
average length of 45 feet. The shell or cylinder proper of each support 
is y\ inch boiler steel, each inclosing clusters of three piles standing at 
different heights, the cylinders being then pumped out and filled with 
concrete. About 900 cubic yards of concrete and 1,500 barrels of cement 
were used in the work. Between the layers of concrete are strands of 
old wire cable, with all the tar and grease removed, which tend to tie 
the concrete together in the same manner as hair in plaster, the whole 
mass hermetically sealing the piles and preventing dry-rot. The sup- 
porting points in this pier being spaced at a distance of 23 feet from 
centers, over twice as far apart as in ordinary pile piers, the use of 
heavier timbers and the trussing of the same were necessary. This 
increasing of the distance of the supporting points is an advantage, 
however, as there is less impediment to the ebb and flow of the tide, 
thus decreasing the necessity for dredging, as there is less tendency of 
the matter in suspension to deposit. This pier is stiffened sidewise by 
brace piles similar to those used in other piers, but the line of fender 
piles differs from former construction, in so far as the same is entirely 
independent of the pier proper, and consists of piles driven 12 inches 
away from the outside stringer, thoroughly fastened and connected 
together by two rows of heavy timbers or ribbing, similar to the manner 
in which the spring-line of the ferry slips is fastened. To keep the line 
of fender piles in proper position and lessen the shock to vessels lying 
alongside of the pier, car-springs of special design are placed between 
the fender and spring-lines of the pier at intervals of about 20 feet. 
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Pier No. 7 has a length of 600 feet, and is 100 feet wide. A shed 90 
feet in width and 575 feet in length was recently completed thereon. 
There are several novel features in the construction of this shed, namely: 
that of comparatively indestructible gutters, and the method of hanging 
the heavy sliding doors in such a- manner as to avoid the danger to 
pedestrians by the falling of the same in case of derailment. The gutters 
of the sheds as already in use along the waterfront are a constant source 
of expense, for the reason that they are of such design and construction 
as to come in contact with the hoisting apparatus of the vessels using 
the wharf, much to the damagement of the aforesaid gutters. As to the 
old gates now in "use, the danger of derailment has been remedied as 
well as the details of construction would allow. 

The piers or foundation proper of this wharf, as above described, are 
as impervious to the attacks of the teredo and limnoria as iron and con- 
crete can make them. The surface of the roadway is covered with block 
pavement, which has been in use on the crossing of Mission-Street 
Wharf for the past two and one-half years without showing the slightest 
sign of wear, and on East Street between Market and Mission for a 
period during which two different layers of bituminous rock pavement 
failed to withstand the travel. This portion of the waterfront being 
undoubtedly the most traveled of any street in San Francisco, the afore- 
said pavement is guaranteed by the parties laying it for a period of five 
years. 

The contract for Pier No. 12 (Polsom-Street Wharf No. 1) has been 
let for similar constructions as the above. The only portion of these 
piers that is in doubt as to its lasting qualities is the lumber used in the 
superstructure, which is subject to dry-rot, such as the caps and string- 
ers. The Board, profiting by experience of Eastern and European ex- 
periments and those of the Southern Pacific Company, carried through 
a number of years, have arranged for creosoting such lumber and timber 
of this wharf as are subject to dry-rot, and it will be their policy in the 
future to build in the aforesaid manner all such new structures as are 
designed on permanent lines. 

The comparative cost of a pier of this character and of one of similar 
dimensions built in the old manner, is shown below. I take Powell- 
Street Wharf, which was about the same dimensions as Pier No. 7 
before the former was reduced, and the shed on Lombard-Street Wharf 
(Pier No. 27), the. two structures corresponding in magnitude with Pier 
No. 7 as completed (shed and all). Powell-Street Wharf never had a 
shed. Taking, then, the cost of construction of Powell-Street Wharf 
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and the shed on Lombard-Street Wharf, as shown by the records, we 
have the following figures: 

Pier No. 61 (Powell-Street Wharf) $26,210 40 

Coating pUes : 16,766 56 

Ej3timated cost of shed on Pier No. 27 --- 10,630 00 

Total $62,496 96 

Cost of Pier No. 7, exclusive of shed $37,978 50 

Paving center roadway 1,393 60 

Coatingpiles 4,121 28 

Cement used in piers— 1,566 bbls., at $2 45 3,834 26 

Shed 8,293 00 

Total $65,620 53 

Difference in cost $3,123 67 

While the cost of the shed on Pier No. 7 is some $2,200 less than that 
on Lombard-Street Wharf, it is, nevertheless, a shed of acknowledged 
superiority. Of course, at the time that Pier No. 51 was built, the cost 
of lumber and the coating of piles were somewhat in excess of what it is 
at the present time. It is safe to say, however, that the excess of cost 
of the cylinder pier wharf, with creosoted superstructure and block- 
paved roadway, would not be more than 25% of that of the old style 
protected-pile wharf which it has been the custom to build for the past 
twenty-five years. 

The aprons to all passenger ferry slips are now provided with 
hydraulic hoists. Not only are these a saving in the miatter of expense 
for repairs, but the element of danger through breakage of the hoisting 
apparatus, compared with the old-style hand or worm gear, as formerly 
used, is reduced to a minimum. The saving to the various parties 
using the slips is obvious, as it is an actual fact that one man at the 
San Francisco termini of the Oakland ferries actually does the work, 
in regard to raising and lowering these bridges, to accommodate the 
variations in tide and boats, of three men, doing the same work at the 
Oakland Mole with the old-style hand-hoisting gear. The hoists are 
provided with automatic safety clutches, which it is impossible to disen- 
gage unless the bridge is put in motion; and the cost of water (at 
Spring Valley rates) for operating said bridges is only 6 cents per day. 

The bridges for the freight slips at Lombard Street are also operated 
by hydraulics, so perfected that it is possible for a child to put in motion 
some 160 tons of bridge and counter-weight. The cost of water used in 
operating these bridges is nothing, as it is forced into a supply-tank for 
the use of the Belt Railroad locomotive after being used in raising and 
lowering the bridges. 

East Street has been raised to the official grade within the past two 
years, it having settled between two and three feet in places between 
Broadway and Market Streets, and is at the present time the best paved 
and cleanest street in San Francisco. 
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The North Pacific Coast Railroad Company, having constructed a 
car ferry-boat, necessitated the building of sidetracks and corrals, and a 
freight warehouse ; the latter was constructed on Seawall Lot No. 8, at 
a cost of $4,293. 

The request made by the Chamber of Commerce to extend the Belt 
Railroad from its present terminus at Vallejo and East Streets to Second 
and King Streets has not been complied with, for the reason that this 
extension would cost at least $160,000, and would destroy a great deal 
of the present landing space, and consequently require the construction 
of at least two new piers and the purchase of private property. This 
structure could only be temporary, and would have to be removed as 
the building of the seawall progressed in a southerly direction. This in 
itself shows the necessity of continuing the seawall south from its pres- 
ent terminus. There is constant expense devolving upon the Board 
from the repairs which are necessary along Bryant, Beale, and Main 
Streets, by reason of the travel to and from the Pacific Mail Company's 
dock to these localities necessarily coming on the State's property, and 
all structures in this locality at present are perishable. 

In closing, I will call your attention to the fact that the streets, bulk- 
heads, sheds, wharves, etc., are in better condition than they have ever 
been before in the history of the waterfront. 

Respectfully submitted. 

HOWARD C. HOLMES, 

Chief Engineer. 



38 REPORT OF BOARD OF STATE HARBOR COMMISSIONERS. 



REPORT OF J. B. HARRIES, EXPERT ACCOUNTANT. 



To the Honorable the Board of State Harbor Commissioners: 

Gentlemen: In compliance with your request I have examined the 
books and accounts of the Board of State Harbor Commissioners for the 
quarter ending June 30, 1896. This, together with previous examina- 
tions made by me, covers the two years commencing July 1, 1894> and 
ending June 30, 1896 — the period embraced in your Biennial Report. 
The few trifling errors or omissions, reported from time to time, have all 
been rectified, and, finding nothing further in the last examination, I 
would report the accounting as correct. 



BANK AND CASH ACCOUNT. 

Balance as per cash book $18,944 21 

Add tolls not brought to account 303 55 

Balance at bank $18,228 70 

Checks and coin in safe 1,002 56 

Petty cash account 16 60 



SAN FRANCISCO HARBOR IMPROVEMENT FUND. 



$19,247 76 
$19,247 76 



Replying to my inquiries. State Controller E. P. Colgan has kindly 
given me the balance to the credit of this account as it stands on his 
books:. 

Balance as per State Controller's books $62,645 19 

Add remittance by Harbor Commissioners to settle 
balance of June receipts 22,011 46 

$84,476 65 

Balance as per ledger of Commissioners $82,444 93 

Add long standing difference 04 

$82,444 97 

Difference in excess $2,031 68 

To Controller E. P. Colgan I am indebted for an explanation of this 
difference. He informs me that drafts Nos. 715, 723, 734, 740, 783, 784, 
785, 786, 787, drawn by the Commissioners in favor of A. Page Brown, 
have not been approved by the Board of Examiners, and consequently 
remain unpaid. 
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SAN FRANCISCO DEPOT FUND. 

As this account has an important bearing on the general expenditures 
of the department during the two years covered by the Biennial Report, 
I give it as it appears on the ledger: 

Total amount of bonds $600,000 00 

Plus amount of premium received 7,126 00 

$607,125 00 

Less drafts drawn by Harbor Commissioners 9,697 44 

Balance June 30, 1896 $597,527 56 

, This balance has been agreed with the books of State Controller 
Colgan. 

SAN FRANCISCO DEPOT SINKING FUND. 

This account in the ledger of the Board of State Harbor Commis- 
sioners merely shows the amount monthly transferred to it; but, by the 
courtesy of the State Treasurer, Levi Rackliffe, I am enabled to give the 
exact position of the fund at the close of business June 30, 1896, as 

follows: 

Rkcbipts. 

Monthly transfer of $4,631 from San Francisco Harbor Improve- 
ment Fund, as per Act of Legislature— February, 1893, to June, 
1896, both inclusive— 41 months 1189,871 00 

Interest on |70,000 invested in U. S. Registered 4% Bonds of 1907, 
July 1, 1894, to March 31, 1896 4,900 00 

Interest on |50,000 invested in U. S. Registered 4% Bonds of 1926, 
for quarter ending April 30, 1896 500 00 

$195,271 00 

DiSBURSBMBNTS. 

August 23, 1894— Invested in U. S. Registered 4% Bonds 

of 1907 170,000 00 

August 23» 1894— Premium paid on same 9,887 50 

September 11, 1894— Expenses in purchasing 250 00 

Interest on |600,000 San Francisco Depot 4% Bonds 

July 1,1894, to December 31, 1895 36,000 00 

February 25, 1896— Invested in U. S. 4% Registered 

Bonds of 1925 50,000 00 

Interest accrued prior to purchase oisame 8890 

Premium on same 6,000 00 

Expenses in purchasing same 53 95 

1172,280 35 

122,990 65 
Balancb on Hand. 

In United States Bonds |120,000 00 

Cash balance 22,990 65 

Total to the credit of this fund |142,990 65 

The San Francisco Depot Fund bonds were held eighteen months 
before delivering to the purchasers. The State Treasurer detached 
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coupons Nos. 1, 2, and 3, representing $36,000 in interest, which was 
saved. 

The financial statements, embodied in the Biennial Report, have also 
been examined by me, and I find them correct in every particular. 

As to the books and accounts kept in the offices of the Secretary and 
Storekeeper, they are what only intelligent and conscientious workers 
can make them — neat, systematic, correct, and reliable. 

In the pursuit of my business as an accountant, I seldom meet with 
accounts more deserving of the praise which I heartily accord. 

JULIAN B. HARRIES, 
Accountant. 
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REPORT OF TIREY L FORD, ATTORNEY FOR THE BOARD. 



To the Honorable the Board of State Harbor Commissioners of the State 
of California : 

Gentlemen: The undersigned, the attorney of your Honorable 
Board, begs leave to submit the following report respecting the affairs 
of his department: 

The undersigned entered upon his duties as attorney for the Board on 
the 1st day of April, 1895, succeeding Hon. F. S. Stratton. The legal 
affairs of the Board were found to be in excellent condition, evidencing 
much labor and care upon the part of your attorney's predecessor. 

Immediately upon assuming the duties of his office, your attorney was 
confronted with the many grave and complicated questions arising out 
of the preliminary arrangements for the construction of the proposed 
new ferry house and depot at the foot of Market Street, in the City of 
San Francisco. Among the more important of these questions were 
those relating to the authority of the Board to employ an architect; the 
duties of such architect when employed; the manner of advertising for 
bids; whether the Board is governed by general State laws or by the pro- 
visions of the Political Code relating specially to the Board of State Har- 
bor Commissioners; manner in which payments should be made, and 
from what fund; authority of Board to change plans or specifications 
after contracts let; and other questions of like character. Many minor 
questions were also presented, requiring much time and effort in their 
proper solution. These questions, many of them involving points of 
law that were new to the jurisprudence of this State, involved an 
unusual amount of labor, and are still occupying a large share of your 
attorney's time. Some of these questions have found their way into the 
courts, notably those as to what law governs the Board in the construc- 
tion of the proposed new depot and the right of the Board to make 
needed changes in the plans and specifications, which questions have 
been determined by the courts in accordance with the views previously 
expressed by your attorney. 

In addition to the above unusual and special matters there have been 
the ever present legal controversies that unavoidably attend the large 
and complicated business of protecting and improving the waterfront of 
San Francisco, involving, as it does, the construction and preservation 
of seawalls, piers, wharves, and other structures, the dredging of slips 
and docks, the collection of tolls, wharfage, and dockage, the letting of 
4 — H 
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many and multifarious contracts, the employment of a large force of 
employes, and the collection and disbursement of some $600,000 per 
annum. 

Though considerable time has been devoted to the conduct of cases in 
court and the preparation therefor, by far the greater portion of the 
work devolving upon your attorney has been that of a counselor rather 
than that of an advocate. He has attended the meetings of the Board, 
rendered numerous opinions, both oral and written, made collections 
without the necessity of suit, drafted contracts, leases, and other papers, 
when requested to do so, and performed such other duties as pertained 
to his department. 

At the time your attorney assumed the duties of his oflSce, there wAs 
pending in the Supreme Court of this State a suit brought by the Union 
Transportation Company against the Board, to prevent the execution of 
an order for the removal of plaintiff's vessel from Clay-Street to Mis- 
sion-Street Wharf, and involving the authority of the Board to cause 
such removals. Mr. Stratton, your recent attorney, having conducted 
the case on behalf of the Board in the trial court, was specially em- 
ployed by the Board to argue the same in the Supreme Court. 

In the matter of tlje lease of China Basin to the San Francisco and 
San Joaquin Valley Railroad Company, which matter was also pending 
at the time your attorney assumed the duties of his office, Mr. Stratton 
was likewise sf)ecially employed by the Board. 

Excepting in the two instances last referred to, no special or assistant 
counsel have been employed by the Board during the time covered by 
this report. 

On the other hand, your attorney has, from time to time, been com- 
pelled to employ clerical assistance at his own expense in order to 
properly attend to the increasing duties of his office. 



Following is a detailed account of the present status of all litigation 
in which the Board is interested: 

J. W. Taylor vs. Board of State Harbor Commissioners and J. S, Antonelle. 

This suit, while not yet finally determined, and still nominally pend- 
ing, need not be further considered, since any possible judgment against 
the Board would be merely against a certain certificate of deposit issued 
by the Pacific Bank, and now held by your attorney. (See page 31 of 
last Biennial Report.) 
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Union Transportation Company vs. Charles F, Bassett et al. 

This suit, referred to in a preceding portion of this report, is still 
pending in the Supreme Court, though the same has been finally sub- 
mitted, and a decision may be expected at an early day. 



Charles F. Bassett et al, vs. J. M, Wood et al. (No. 42,555, Superior 

Court, Dept. 8.) 

This suit involves the rights of numerous defendants to the balance 
due upon a contract with F. J. & J. Wi Owens for construction of portion 
of seawall. The Board is merely a stakeholder, and is ready to pay 
the money out as the Court may direct. A motion for new trial has 
recently been denied, and time for appeal therefrom has not yet expired. 



Victor Hofman vs. Board of State Harbor Commissioners. 

Action to enjoin Board from letting contract for construction of new 
ferry depot, involving manner in which bids and proposals should be 
invited. Judgment for defendant, and time for appeal has expired. 



People vs. Allen. (Three cases.) 

Actions pending in the Justice's Court of San Francisco, involving 
question as to who should pay certain tolls, and also as to amount of 
tolls to be paid. 



E. L, Colnon et al. vs. Pacific Improvement Company et al. 

Action brought by the Board to recover the south 30 feet of Channel 
Street, in San Francisco, between Fifth and Sixth Streets. 

Involves two important questions: (1) Jurisdiction of Board over 
Channel Street beyond Fifth Street; (2) Right of Board to recover pos- 
session of wharves built by private parties in the territory within the 
jurisdiction of the Board. 

Now pending in the Superior Court, Department 1. 



Michael Klein vs. E. L. Colnon et al. (Superior Court, Dept. 5.) 
Action for damages for personal injuries. Pending in Superior Court. 
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Harbor Commissioners vs. Bark ^^ Enoch Talbot,^' (U. S. District Court, 
Northern District of California.) 

Libel to recover dockage due. Case settled by payment of full amount 
demanded. 



0. Erickson et al, vs. E, L. Colnon et aL (Superior Court, Dept. 5.) 

Action for damages for personal injuries to defejidant Agnes Erickson, 
wife of defendant 0. Erickson. Pending in Superior Court. 



Martin vs. Board of State Harbor Commissioners et al. (Superior Court, 

Dept. 7.) 

Suit brought to enjoin the Board from substituting another building- 
stone for the one named in the bid of the successful bidder in the matter 
of stone work for the new ferry depot building. 

On demurrer to defendant's answer, the Court decided that the Board 
had such authority, provided the change did not involve any increased 
expenditure exceeding $3,000 above the amount named in the contract, 
let in pursuance of the bid referred to. 

This case has been set for trial upon the merits on the 25th day of the 
present month (August, 1896). 

Respectfully submitted. 

• TIREY L. FORD, 

Attorney for the Board. 
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